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At  the  end  of  my  linn-  in  office,  judge  me  by  these  goals — schools  where  children  can  learn,  streets  that  are  safe, 
neighborhoods  that  are  clean,  and  improved  city  services.  It  is  my  hope  that  all  Hoslonians — present  and 
future — can  be  proud  to  lire  in  our  great  city.  — Thomas  M.  Menino,  Swearing-in  Ceremony,  November  16,  1993 


Message  from  the  Mayor 


To  the  Citizens  of  Boston: 

It  is  with  great  pride  that  I  present  Boston's  Five- 
Year  Capital  Plan  1994-1998,  entitled  "Getting 
the  Job  Done."  The  409  projects,  totaling  $889 
million,  will  restore  and  sustain  Boston's  valuable 
capital  assets. 

When  I  was  sworn  into  office  as  the  forty-seventh 
mayor  of  this  great  city,  I  knew  that  I  immediately 
wanted  to  refocus  the  energies  of  City  depart- 
ments. This  document  is  my  pledge:  I  am 
committed  to  a  safe,  peaceful  community,  eco- 
nomic vitality,  and  a  well-managed  city  govern- 
ment that  is  responsive  to  the  citizens  of  Boston. 


A  key  to  our  future  is  a  vision  of  our  schools  as  facilities  conducive  to  high- 
quality  education  and  as  centers  for  continuing  learning  in  the  community. 
We  must  plan  to  use  our  schools  as  learning  centers,  while  meeting  the 
ongoing  physical  maintenance  needs  and  adapting  to  advanced  technology. 
This  vision  of  a  learning  continuum  is  also  extended  to  the  public  library 
system,  with  a  plan  to  restore  the  neighborhood  branch  facilities  as  commu- 
nity resources  for  all. 

I  want  to  lay  the  foundation  for  Boston's  economic  future  and  use  a  capital 
strategy  to  retain  existing  businesses.  The  seaport  districts  of  South  Boston 
and  East  Boston  have  enormous  potential  for  the  City.  Boulevards  and 
main  thoroughfares,  as  well  as  Downtown  and  the  Midtown  Cultural 
District,  will  be  revived. 


I  want  to  strengthen  and  revitalize  neighborhoods.  The  capital  plan 
supports  neighborhood  business  districts  throughout  the  City,  from  Grove 
Hall  to  Maverick  Square,  Codman  Square  to  Dudley  Square,  and  Centre 
Street.  It  provides  funds  to  restore  community  centers  and  pools,  and  it 
emphasizes  the  strategic  use  of  streetlighting  for  public  safety  and  for 
enhanced  neighborhood  livability. 

A  safe  Boston  is  vital.  Not  only  will  I  press  for  the  ground  breaking  of  a 
new  Police  Headquarters  in  the  Southwest  Corridor,  but  I  will  ensure  that 
community  facilities  continue  to  support  the  goals  of  the  Neighborhood 
Policing  Initiative. 

Supporting  the  new  Boston  City  Hospital  is  a  priority  for  my  administration. 
I  will  work  hard  to  sustain  it  as  a  critical  resource  for  delivering  progressive 
health  care  to  Boston's  residents. 

I  have  a  vision  for  Boston  that  is  open  and  accessible  in  all  aspects.  For  the 
physically  challenged,  the  City  must  break  down  barriers  and  open  doors. 
For  tourists  and  visitors,  the  City  must  be  welcoming  and  easily  navigable 
with  clear  signage  and  information  facilities. 

"Getting  the  Job  Done"  is  a  capital  investment  plan  to  guide  the  City  toward 
a  bright  future.   I  look  forward  to  on 


Thomas  M.  Menino 
Mayor.  City  of  Boston 


Message  from  the  PFD  Director 


Dear  Mayor  Menino: 

I  am  pleased  to  transmit  to  you  the  1994  -  1998 
five-year  capital  plan  for  the  City  of  Boston.  This 
document  represents  the  efforts  of  the  Puhlic 
Facilities  Department  together  with  the  dedicated 
staff  of  many  other  City  departments  and  mem- 
bers of  the  Boston  community  at  large.   Over  400 
projects  representing  $889  million  in  capital 
outlay  are  contained  within  the  plan. 

Over  the  past  ten  years,  the  City  of  Boston  has 
developed  an  active  capital  investment  strategy. 
We  have  been  able  to  reverse  decades  of  under- 
investment and  neglect,  restoring  City  facilities 
and  creating  modern  roadways,  hospitals, 
schools,  and  parks.  These  efforts  have  resulted  in  the  construction  of  a 
new  Boston  City  Hospital,  a  substantially  restored  city  park  system,  and  the 
modernization  of  approximately  75%  of  Boston  public  school  buildings. 

While  substantial  headway  has  been  made,  there  is  still  much  that  needs  to 
be  done.  The  start  of  your  administration  has  provided  an  opportunity  to 
examine  what  has  been  accomplished  and  to  identify  challenges  that  have 
yet  to  be  met.  This  year's  plan  reaffirms  your  continued  commitment  to 
comprehensive  planning  and  investment.   It  has  also  been  shaped  by  die 
new  policies  and  priorities  that  you  have  established  to  make  Boston  a 
stronger,  safer,  and  more  attractive  city. 


New  master  plans  will  lav  the  groundwork  fur  future  economic  < 
projects.   Projects  that  have  a  direct  impa<  t  on  neighborhood  reviulua- 
tion — strecllighting.  open  space,  and  community  center  improvcnKius — 
have  been  funded.    Investments  are  planned  to  improve  the  (  itv's  produc- 
tivitv  and  efficiency. 

Several  improvements  and  new  features  have  been  included  in  this  docu- 
ment to  make  it  more  useful.    Over  the  past  summer.  v>c-  examined  the 
capital  plans  of  27  cities  throughout  the  country  to  identifv  the  roost 
innovative  and  concise  approaches.   I  believe  that  improvements  made  lo 
this  year's  plan  reflect  that  effort. 

In  closing.  I  would  like  to  thank  the  staff  members  of  the  Public  Facilities 
Department  Divisions  of  Capital  Planning  and  Construction  and  Repair  *»bo 
completed  a  major  portion  of  the  technical  analysis  represented  in  this 
document.   I  would  also  like  to  recognize  the  hundreds  of  individuals  and 
community  groups  v»ho.  throughout  the  vc-.ir.  bring  their  concerns  and  ideas 
to  die  forefront.  These  contributions  have  greatlv  enriched  thi-  document. 

I  look  forward  to  your  continued  input  as  we  implement  a  financiallv  sound. 
responsive,  and  dvnamic  capital  plan  that  will  guide  the  Citv's  tnvt— tnicnt 
into  die  next  decade. 


^hji^- 


Mary  Nee 

Director.  Public  Facilities  Department 


Overview 


Aerial  I  lew.  Boston 


Executive  Summary 


Boston's  five-year  $889.4  million 
capital  plan,  entitled  "Getting  the 
Job  Done,"  is  an  investment  pro- 
gram for  the  City's  future.   The 
underlying  framework  for  the 
plan  emphasizes  ( 1 )  the  strategic 
use  of  infrastructure  to  promote 
economic  development  and  public 
safety,  (2)  comprehensive  plan- 
ning to  lay  the  foundation  for 
future  growth,  and  (3)  effective 
government  management  to 
provide  leadership  and  vision. 

Priority  projects  in  the  1994 
Capital  Plan  range  from  improve- 
ments in  Boston's  neighborhoods 
that  will  enhance  schools  and 
recreational  facilities  to  new 
planning  studies  of  the  waterfront 
districts  and  the  South  Bay 


industrial  area.    Infrastructure 
investments  will  be  used  to 
support  improved  public  safety  in 
neighborhood  business  districts. 
Master  plans  will  be  initiated  to 
provide  the  foundation  for  new 
economic  opportunities  and 
growth  areas.   A  Boston  Public 
Schools  Master  Plan  will  go 
beyond  the  traditional  approach  to 
facilities  to  encompass  broader 
concepts  of  schools  as  community 
learning  centers. 

Capital  planning  in  Boston  is  an 
ongoing  and  incremental  process. 
Projects  initiated  in  the  past  several 
years  are  included  in  this  plan  as 
thev  move  toward  completion  and 
new  projects  are  identified.  The 
1994  Capital  Plan  provides  a  foun- 
dation to  guide  future  capital 
planning  and  management. 


The  l'J94  Capital  Plan 
This  year's  plan  adds  86  nc»  pro- 
jects to  the  fhe-\ear  horizon-  There 
are  409  projects  in  the  portfolio  for 
1994-1998.  with  an  overall  authori- 
zation of  S889.389.200  in  capital 
expenditures. 

The  1993-1997  Capital  Plan,  pan 
of  the  Rebuilding  Boston  program, 
carried  more  than  900  projects  at 
an  mrestmenl  level  of  SI. 23  billion. 
(  umpleted  projects  ha^c  born  omit- 
ted from  the  new  fr\e-\ear  horizon  in 
order  to  simplify  the  presentation  of 
the  capital  strategy. 


1994  Capital  Plan  Themes 

NEIGHBORHOOD 

PUBLIC     SAFETY 

PUBLIC     EDUCATION 

DEVITALIZATION 

Facilities  and  equipment  support 

Schools  and  libraries  will  benefit 

This  investment  area  includes  the 

for  the  Boston  Police  and  Fire 

from  the  $163  million  commitment 

greatest  number  of  capital  projects. 

departments  are  components  with- 

of capital  funds.  Sixty-seven 

More  than  $241  million  in  capital 

in  this  theme.  The  $98  million 

projects  are  being  carried  out  under 

funds  has  been  authorized  to 

authorized  for  public  safety  also 

the  1994-1998  Capital  Plan. 

complete  the  restoration  of  neigh- 

includes public  lighting  and  a 

borhood  infrastructure  such  as 

Computer-Aided-Dispatch  (CAD) 

There  is  a  focus  on  the  expanding 

roads,  sidewalks,  streetlights,  and 

system. 

role  of  schools  as  centers  of  com- 

community facilities. 

munity  learning.  A  master  plan  will 

A  priority  project  in  the  1994 

define  more  clearly  the  future 

The  refurbishing  of  critical  commu- 

Capital Plan  is  the  $62  million 

capital  needs  of  these  school 

nity  resources  such  as  the  Orchard 

construction  of  a  new  Police 

facilities.  Also  planned  is  the 

Park  and  the  Vine  Street  commu- 

Headquarters in  the  Southwest 

substantial  renovation  of  four 

nity  centers  is  central  to  the  capital 

Corridor.  Another  key  project  has 

existing  middle  schools. 

plan.   Revitalization  of  Boston's 

also  been  identified —  the  replace- 

main streets  and  neighborhood 

ment  of  the  South  End  Area  D 

Restoration  of  the  neighborhood- 

business  districts  will  be  supported 

police  station. 

based  branch  library  system  will 

through  this  strategy. 

support  the  learning  continuum. 
These  community  facilities,  the 
backbone  of  the  public  library 
system,  are  represented  in  the  1994 
Capita]  Plan  by  the  Hyde  Park 
Library  renovation  and  the  new 
Allston  neighborhood  facility. 
Preservation  of  the  historic  down- 
town McKim  Library  is  also  contin- 
ued in  the  1994  Capital  Plan. 

1                   n                  1 

1                   ° 

ECONOMIC     DEVELOPMENT 
A  variety  of  activities  has  been 
organized  under  "economic  devel- 
opment" in  the  capital  plan.   Major 
infrastructure — boulevards  and 
bridges — will  benefit  from  the 
$107  million  in  authorized  funds. 

A  new  priority  emerging  from  this 
year's  capital  plan  is  the  revitaliza- 
tion  of  the  City's  East  Boston  and 
South  Boston  seaport  areas.  A 
master  plan  will  be  initiated  to 
explore  this  economic  expansion 
opportunity.   Restoration  of  the 
existing  infrastructure  in  Downtown 
and  the  Midtown  Cultural  District  to 
stimulate  economic  growth  is 
another  key  area. 


HEALTH     AND 

THE     ENVIRONMENT 

The  second  largest  set  of  capital 

investments  is  devoted  to  Health 

and  the  Environment.   More  than 

$201  million  has  been  authorized  to 

make  capital  improvements  to 

existing  health  care  facilities, 

purchase  new  medical  equipment, 

and  ensure  the  remediation  of 

hazardous  waste. 

The  1994  Capital  Plan  spotlights  the 
new  Boston  City  Hospital.  This  is 
the  most  ambitious  capital  construc- 
tion project  ever  undertaken  by  the 
City  of  Boston.   In  addition  to  this, 
capital  funds  are  being  directed 
toward  the  major  public  health 
"campuses":  Boston  Specialty  and 
Rehabilitation  Hospital  and  the 
Long  Island  Health  Campus. 


GOVERNMENT 
EFFECTIVENESS 
Investments  in  productivity  and 
efficiency  are  important  to  the  199} 
Capital  Plan.   Over  S61  million  in 
capital  projects,  including  renova- 
tion of  the  Visitor  Information 
Center  (VIC)  and  municipal 
maintenance  strategics,  will  be 
completed. 

The  refurbishment  of  Boston  City 
Hall  is  a  priority  project,  with  the 
addition  of  a  retail  and  information 
center  to  be  created  within  the 
building.   Removal  of  phvsical 
barriers  that  impede  accessibility  in 
municipally  owned  facilities  also 
defines  a  large  number  of  projects 
within  this  theme. 


PARKS     AND     OPEN     SPACE 
The  $18  million  in  capita)  funds 
dedicated  to  Parks  and  Open  Spare 
will  meet  a  \aricty  of  nevds.    Mam 
of  the  City 's  parks,  recreation  areas. 
and  cemeteries  nil!  be  ri-siored 
through  the  1 994  -  1 998  capital 
investment  plan. 

The  implementation  of  recommen- 
dations from  the  Boston  Common 
Mister  Plan  has  generated  a  number 
of  projects  in  the  1 994  (  apital  Plan. 
Projects  include  securing  the  "pari, 
edges"  and  repairing  park  path- 
in  coordination  with  the  renovation 
of  the  Visitor  Information  Center. 
The  historic  preservation  of  the 
Olmsted  Park>  -.isii-m  is  another 
capital  investment  priority  that  is 
highlighted  in  this  year's  plan. 


Historica 

1  Perspective 

Boston's  capital  planning  process  in 

destroyed  everything  from  the 

transportation  to  flourish.  A  theater 

1994  is  rooted  in  a  framework  of 

buildings  to  the  wharves  to  the  boats 

district  was  created  that  has  been 

urban  growth  and  change  that  began 

in  Boston  Harbor.  Other  downtown 

credited  with  the  birth  of  vaudeville. 

in  the  seventeenth  century.  The  City 

buildings  fell  victim  to  urban 

The  Emerald  Necklace  of  Frederick 

has  transformed  itself  so  often  that 

renewal  plans.  Boston's  municipal 

Law  Olmsted  was  designed  as  a 

some  municipal  structures  are  being 

assets  outside  the  downtown  area 

public  commitment  to  Boston's 

built  in  remarkably  similar  locations 

are  also  typically  later  products  of 

outdoor  beauty.  The  branch  library 

to  those  of  earlier  buildings  that 

urban  planning. 

system,  begun  in  1870  with  the  first 

served  the  same  function  but  were 

branch  in  East  Boston,  was  supple- 

demolished or  destroyed.  Today's 

A  notable  exception  to  the  generally 

mented  during  this  time  with  many 

capital  plan  in  many  ways  returns  to 

modern  municipal  building  stock 

new  neighborhood  facilities. 

the  integrity  and  mission  of  the 

are  the  several  historic  buildings 

earliest  strategies  for  municipal 

scattered  throughout  the  City  that 

At  the  turn  of  the  century,  popula- 

growth— restoring  the  Public 

are  part  of  the  Boston  Public  School 

tion  began  to  grow  dramatically  and 

Garden,  returning  to  a  strong 

system.  One  of  the  oldest  national 

Boston  city  officials  began  the 

seaport  infrastructure,  and  recreat- 

public school  systems,  Boston 

construction  of  neighborhood  fire 

ing  the  beauty  of  the  historic  McKim 

erected  the  Mather  School  in 

and  police  facilities.  The  Boston 

Library. 

Dorchester  as  the  first  grammar 

Almshouse  on  Long  Island,  an  early 

school  in  America.  The  Boston 

shelter  for  the  indigent  erected  in 

There  is  a  perception  that  Boston  is 

Latin  School  is  also  the  earliest 

1887,  was  also  expanded  during  this 

a  city  exclusively  of  old  buildings 

public  secondary  school  in  the 

period  to  include  three  additional 

and  that  the  City's  capital  plan  is 

nation. 

dormitories.   Many  of  the  neighbor- 

dedicated to  shoring  up  ancient 

hood-based  municipal  buildings  in 

structures  in  which  the  Founding 

Beyond  the  early  construction 

use  today,  such  as  the  reconstructed 

Fathers  debated  passionately.  Fan- 

phase,  the  period  from  1880  to  1900 

Curtis  Hall  in  Jamaica  Plain,  date 

euil  Hall  and  the  Old  State  House 

was  the  era  of  greatest  expansion  of 

back  to  a  building  boom  from  1910 

fall  into  this  category.  Aside  from 

capital  infrastructure  for  the  City  of 

to  1920.  City-owned  vehicular 

these  edifices,  however,  much  of  the 

Boston.  The  construction  of  North 

bridges  also  seemed  to  appear 

City's  downtown  infrastructure  fell 

Station,  South  Station,  and  Union 

overnight,  and  the  Summer  Street 

victim  to  the  Great  Fire  of  1872  that 

Park  Station  allowed  railroad 

Bridge  connecting  downtown  to  the 

1               m               1 

10               1 

Fort  Point  Channel  in  1918  brought 
cars  and  workers  to  and  fro. 

Boston's  population  continued  to 
grow  in  the  1 930s  and  1 940s.  Many 
of  the  City's  school  buildings  were 
constructed  during  this  time  to 
accommodate  the  multiplying 
number  of  school-age  children.   It  is 
important  to  note  that  as  the  City 
continued  to  produce  more  build- 
ings and  an  expanded  infrastructure, 
there  was  a  decreasing  focus  on  the 
maintenance  and  upgrading  of  older 
facilities.  Boston  wanted  a  newer, 
bigger,  and  more  "modern"  skyline. 
As  new  buildings  and  bridges  were 
built,  older  buildings  deteriorated 
and  older  bridges  went  unpaved. 

By  die  midpoint  of  the  century, 
investment  in  transportation 
infrastructure  changed,  as  cars 
replaced  railroads  and  Logan 
Airport  made  air  transport  acces- 
sible. Families  moved  to  the 
outlying  neighborhoods  of  Boston, 
and  some  even  began  to  leave  the 
city  limits.  With  population  decrease 
came  the  fear  that  the  core  urban 


areas  would  become  obsolete.   By 
1959,  the  effects  of  disinvestment 
and  financial  distress  in  Boston 
were  clearly  seen  in  a  Moody's 
Investors  Service  bond  rating  that 
was  lower  than  that  of  any  other 
major  city. 

The  decades  of  the  1960s  and  1970s 
were  Boston's  time  to  redirect 
municipal  investment.  A  focus  on 
urban  renewal  stimulated  a  capital 
strategy  to  invest  hundreds  of 
millions  of  dollars,  much  of  it  in  the 
downtown  area.  The  strategy  was 
based  not  on  a  comprehensive 
assessment  of  the  portfolio  of  city 
facilities,  but  on  a  vision  for 
development  that  highlighted  parts 
of  the  City,  largely  ignoring  others. 

During  this  era  many  prominent 
downtown  buildings  were  con- 
structed, such  as  the  new  Boston 
City  Hall  completed  in  1968. 
Neighborhoods  bordering  down- 
town shared  die  urban  renewal 
spotlight,  and  there  was  significant 
financial  support  for  Charlestown, 
Bay  Village,  and  die  SouUi  End. 


There  was  sporadic  development  in 

other  neighborhoods.    Several  new 
neighborhood  fi rehouses  wire  built 
and  others  were  demolished.    \ 
recreation  center  was  built  in  197  1 
at  the  Archdale  development  in 
Roslindale.  although  it  was  never 
officially  opened. 

There  were  negative  effects  of  this 
capital  investment  strategy  that 
focused  so  narrowly  on  urban 
renewal  in  discrete  areas.   Mam  "1 
Boston's  assets  in  overlooked 
neighborhoods  were  undermanaged 
and  allowed  to  deteriorate. 

The  demise  of  federal  urban 
renewal  funding  in  the  late  1970s 
and  the  imposition  of  Proposiuon 
2'/2  in  1980,  limiung  die  property  tax 
levy,  further  discouraged  neighbor- 
hood capital  improvement  projects. 
But  while  the  neighborhoods  were  in 
the  throes  of  capital  disinvestment, 
a  downtown  development  boom 
begun  in  the  early  1980s  was  being 
spurred  on  by  an  investment  of 
private  corporate  capital. 


Municipal  government  could  do 
litde  investing  during  this  time-.    \ 
combination  of  damaging  factors  — 
Proposition  _'     <  ombined  with  a 
suspension  of  th>   C  iiv's  bond  rating 
and  the  "Tregor  Decision"  ordering 
large  rebates  —  severely  constrained 
capital  investment.   Onlv  work  of  an 
emergency  nature  was  performed 
during  these  vears. 

The  mid-1980s  brought  about 
better  times  for  the  City  of  Boston. 
The  City's  bond  rating  improved 
dramatically,  and  a  more  compre- 
hensive reinvestment  strategy 
initiated.   The  Rebuilding  Boston 
capital  planning  program 
implemented  to  balance  cmergeno 
repairs,  ongoing  maintenance,  and  a 
limited  amount  of  new  construction. 
Bevond  these  projects,  invent< •-    - 
and  needs  assessments  laid  the 
groundwork  for  future  capital 
investment  decisions- 

From  this  complex  and  interesting 

historical  lapesirv  emerges  the 
1994-199S  capital  plan.  -Getting 
die  Job  Done." 


Freq 

uently  Asked  Questions  about  the 

Capital  Plan 

What  is  a  capital  improvement 

How  are  capital  improvement 

There  is  a  Capital  Budget  and  an 

project? 

projects  paid  for? 

Operating  Budget  for  the  City  of 
Boston.    Are  they  related  to  each 

A  capita]  improvement  project  takes 

The  majority  of  capital  improve- 

other? 

several  different  forms.   It  can  be 

ment  projects  are  financed  from  the 

new  construction  or  renovations  to 

proceeds  of  municipal  bond  sales 

They  are  different  but  they  are 

existing  City-owned  facilities  such  as 

repaid  over  a  15-  to  20-year  period. 

intertwined.  Each  year  the  City  of 

police  and  fire  stations  and  schools. 

More  than  65<"c  of  the  1994-1998 

Boston  prepares  a  Capital  Budget 

It  also  includes  infrastructure 

projects  are  financed  in  this  way. 

and  an  Operating  Budget.  The 

improvements  (roads,  sidewalks. 

Remaining  funds  are  secured  from 

Capital  Budget  reflects  long-term 

lights),  as  well  as  purchases  of  major 

state  and  federal  financing  pro- 

needs and  the  associated  funding 

equipment  such  as  fire-fighting 

grams  such  as  the  State's  Chapter  90 

sources  the  City  has  identified  to 

apparatus. 

roadway  reconstruction  program. 

maintain  and  improve  its  capital 

A  small  percentage  of  revenue  for 

asset  inventory  and  systems.  The 

capital  projects  is  available  from  the 

Operating  Budget  funds  ongoing 

City  s  trust  funds. 

costs  associated  with  the  daily 
operations  of  the  City.  These 
expenditures  must  be  paid  for 
within  the  fiscal  year. 

These  two  budgets  are  related.  The 
yearly  repayment  of  bonds  issued  to 
fund  capital  projects  is  derived  from 
the  Operating  Budget.  This  serves 
as  one  check  on  the  City's  financial 
health — the  capacity  of  the  operat- 
ing budget  to  make  bond  repay- 
ments establishes  the  amount  of 
long-term  debt  that  the  City  can 
afford  to  assume  in  capital  projects. 

i       1- 

1 

i        " 

1 

Boston  has  a  new  mayor,  Thomas 
M.  Menino.    Does  this  change  in 
administration  have  a  big  impact 
on  the  City's  capital  plan? 

Yes.   Projects  already  underway  will 
continue  and  commitments  will  be 
carried  out.  But  from  a  policy 
perspective,  there  will  be  change 
and  innovation.  The  new  mayor  is 
committed  to  a  capital  investment 
plan  for  Boston  that  supports  more 
effective  delivery  of  services, 
enhances  business  districts,  and 
strategically  uses  the  infrastructure 
to  improve  public  safety. 


This  year's  five-year  plan  includes 
fewer  projects  and  a  smaller  total 
than  last  year's  $1.23  billion.    Why 
is  this  the  case? 

This  year's  five-year  plan  represents 
a  clearer  method  of  reporting  the 
actual  investment  portfolio.   Com- 
pleted projects  have  been  elimi- 
nated from  the  capital  investment 
budget  total.  The  new  $889  million 
total  reflects  projects  to  be  initiated 
or  those  currently  in  either  design  or 
construction. 


Can  I.  as  a  City  resident  or  mer- 
chant, make  my  voice  heard  about 
a  capital  repair  that  is  needed  in 
my  neighborhood? 

There  are  several  different  avenues 

to  pursue  in  bringing  attention  to 
your  needs.   Constituent  requests 
are  logged  in  through  the  Public 
Facilities  Department  iPKD)  and  the 
Mayor's  Office.   Community  issue— 
are  tracked  through  the  (in-. 
Neighborhood  Partnership  Agree- 
ments, after  having  been  identified 
at  neighborhood  meetings  and 
through  local  community  develop- 
ment corporations  iCDCs)  and 
other  advocacy  groups.  The  Boston 
City  Council  holds  public  hearings 
as  yet  another  forum  for  input. 


/  already  tpokr  up  and  mn  »"• 
uai  identified  for  repair  more  than 
a  year  ago.    HTiy  hatn  1  conilruc- 
tion  begun? 

There  could  be  a  number  of 
reasons.   One  of  the  most  common 
reasons  for  delay  is  the  months  and 
sometimes  years  accessary  tor  the 
desien.  engineering,  and  construc- 
tion processes  to  be  bid.  awarded. 
and  completed. 
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Capital  Budget  Process 


The  1994  capital  budget  process  is 
entering  its  ninth  year  as  Boston's 
key  asset  management  system.  Since 
it  was  initiated  in  1985,  the  budget- 
ing process  has  been  used  to 
evaluate  capital  stock  conditions, 
identify  capital  priorities,  forecast 
the  timing  and  financial  require- 
ments of  new  construction  and 
rehabilitation,  and  recommend 
allocation  of  current  and  future 
resources  to  the  Mayor  and  the  City 
Council.  Resource  availability  and 
capital  needs  are  not  static.  They 
must  be  continually  reevaluated. 

Steps  in  the  Process 
The  capital  planning  process  centers 
around  an  annual  capital  needs 
assessment,  in  order  to  determine 
the  conditions  of  the  existing 
infrastructure  and  identify  insuffi- 
ciently serviced  areas.  There  is  a 
formal  internal  process  involving  a 
systematic  submission  of  proposals 
by  City  departments.  In  addition, 
there  is  an  ongoing  community-  and 
constituent-driven  process. 


The  formal  process  begins  in  the 
fall  of  each  year  when  the  Public 
Facilities  Department  Division  of 
Capital  Planning  (DCP)  solicits 
capital  requests  from  City  depart- 
ments.   These  requests  are  based 
on  a  department's  knowledge  of 
infrastructure  problems,  earlier 
planning  studies  and  information 
gathered  from  daily  exposure  to 
City  conditions,  and  dialogues  with 
constituents. 

The  departmental  requests  must  be 
comprehensive  and  meet  threshold 
criteria  reestablished  each  year. 
This  year's  submissions  included 
project  justifications,  useful  life 
statements,  and  information  regard- 
ing benefits  for  public/private 
purposes.  In  addition,  federal  tax 
law  regulations  included  in  the  1986 
Federal  Tax  Reform  Act  require  a 
review  of  the  submissions  to  deter- 
mine the  extent  to  which  private 
purposes  or  benefits  exist.  This 
review  is  necessary  for  Boston  to 
maintain  its  tax-exempt  financing 
status. 


All  capital  improvement  projects 
requesting  funding  consideration 
this  year  had  to  meet  at  least  one  of 
the  following  threshold  criteria: 

•  Complies  with  the  Americans 
with  Disabilities  Act  (ADA) 

•  Improves  health  and  safety 

•  Supports  economic  develop- 
ment 

•  Enhances  general  government 
effectiveness 

•  Mitigates  an  environmental 
hazard 

•  Responds  to  a  legal,  legislative, 
or  administrative  mandate 

•  Preserves  existing  municipal 
facilities 

The  capital  budget  is  submitted  by 
the  Mayor  to  the  City  Council  each 
year.  The  Council,  in  turn,  holds 
public  hearings  and  approves 
authorizations  for  new  projects. 


Needs  Assessments  and  Planning  Guides 


Boston's  1994-1998  Capital  Plan  is 
guided  by  a  set  of  needs  assess- 
ments, planning  studies,  and  inven- 
tory analysis.  These  completed 
reports,  summarized  below,  aid  the 
City  in  investment  decisions  and  in 
setting  priorities.  They  provide  the 
framework  for  recommendations  to 
upgrade,  consolidate,  expand,  or 
replace  existing  facilities  or  the 
infrastructure. 

Boston  Municipal  Access  Study 
This  study  was  initiated  in  1989  to 
identify  all  physical  barriers  within 
City-owned  buildings.  The  Boston 
Municipal  Access  Study  included  a 
detailed  survey  of  133  municipal 
buildings  to  determine  physical 
improvements  necessary  to  ensure 
equal  access.  The  study  also 
provided  cost  estimates  associated 
with  making  these  necessary  and 
important  improvements. 


Americans  with  Disabilities  Act 
(ADA)  Transition  Plan 
In  1990.  one  year  after  Boston 
initiated  the  Municipal  Access  Studv. 
the  Americans  with  Disabilities  Act 
comprehensive  civil  rights  legisla- 
tion was  passed  by  Congress.    In 
1992.  the  Public  Facilities  Depart- 
ment, in  cooperation  with  the 
Mayor's  Commission  for  Persons 
with  Disabilities,  completed  a 
transition  plan  in  compliance  with 
the  ADA  regulations.  The  ADA 
Transition  Plan  incorporated  the 
results  of  physical  and  program 
surveys  of  over  350  operating  city 
buildings,  including  schools  and 
libraries. 


Unified  facilil:  f  f 

The  L'niled  Facilities  Plan  is  a 
court-ordered  schedule  of  school 
renovations  and  construction.  The 
original  goals  set  by  the  L'FP.  $69 
million  in  renovation  and  construc- 
tion, have  been  met  and  far  sur- 
passed. The  actual  urvestmen: 
date  is  nearly  three  times  the 
original  level,  with  SI 92  million  in 
school  renovations  committed. 

Boston  Public  Scho' 
Facilities  In:  enlorj  and 
Conditions  Analysis 
The  BPS  Facilities  (mentor)  and 
Conditions  Analysis  v>a>  initiated  in 
1992  to  examine  the  physical 
condition  and  programmatic 
capacity  of  the  entire  inventor. 
Boston's  public  schools.  The  study 
assesses  all  1 22  facilities  and 
proposes  options  for  capital  invest- 
ment as  well  as  facilirv  management 
systems. 


is 


Open  Space  Plan  for  Boston: 
Greening  Our  City  .  .  .  Greening 
Our  Communities 
This  document  issued  by  the  City's 
Department  of  Parks  and  Recre- 
ation in  April  1993  is  an  inventory 
assessment,  a  policy  statement,  and 
a  programmatic  approach  to  the 
management  of  Boston's  open 
spaces.  This  study  supplements  the 
work  of  its  predecessor.  Boston's 
Open  Space:  An  Urban  Space  Plan 
issued  in  1987.  The  1987  study 
offered  a  very  detailed  and  system- 
atic approach  to  improving  the 
City's  park  assets  and  laid  the 
groundwork  for  many  of  the  capital 
projects  included  in  the  1994 
Capital  Plan. 


Boxlston  Street  Master  Plan 
This  master  plan  issued  recommen- 
dations for  the  coordination  of  a 
public  private  program  of  sidewalk 
improvements  along  Boylston  Street 
from  the  Public  Gardens  to  the 
Fens.  It  also  provided  a  preliminary 
engineering  analysis  of  sidewalk 
conditions  from  .Arlington  Street  to 
Berkeley  Street. 

Midtown  Cultural  District 
Master  Plan 

Design  and  engineering  of 
streetscape  improvements  for  the 
Midtown  Cultural  District  are 
included  in  this  master  plan. 
Upgrades  of  Washington  Street,  the 
ladder  blocks,  Tremont  Street,  and 
Piano  Row  will  have  a  significant 
impact  on  the  comprehensive 
revitalization  efforts  for  this  area. 


Planning  studies  and  assessments 
underway  or  proposed  include  the 
following: 

•  City  Archives  Study 

•  Comprehensive  Needs 
Assessment  for  Fire  Facilities 

•  Police  Training  Academy  Study 

•  Seaport  District 
Revitalization  Study 

•  South  Bay  Master  Plan 

•  Huntington  Avenue  Plan 

•  Tremont  Street 
Transportation  Stud) 

•  Public  Health  Care  Facilities 
Reuse  Plan 


Projects  and  Programs 


Ladder  1.  jVort/i  End 


Introduction  to  Projects  and  Programs 


"Getting  the  Job  Done"  is  a  five- 
year  capital  improvement  program 
that  details  $889  million  for  indi- 
vidual projects  ranging  from  school 
buildings  to  parks  and  streetlights  to 
master  plans  for  Boston's  future. 

The  1994  Capital  Plan  represents  a 
dramatically  revised  format  from 
that  of  previous  City  capital  plans. 
Specific  information  is  provided  on 
all  capital  projects  and  programs 
that  will  be  initiated  over  the  next 
five  years.   Readers  interested  in 
information  about  a  particular  pro- 
ject can  locate  it  in  the  index  and 
then  reference  the  project's  source 
of  revenue,  theme,  department, 
geographic  location,  and  implemen- 
tation status. 


This  second  section  focuses  on  the 
seven  thematic  areas  of  capital  in- 
vestment. The  section  includes  a 
presentation  of  City  goals,  programs 
and  project  profiles  within  each 
theme,  and  detailed  project  review 
forms  for  each  specific  activity. 

The  seven  themes  include: 


Neighborhood  Revitalization 
Public  Safety 
Public  Education 
Economic  Development 
Health  and  the  Environment 
Government  Effectiveness 
Parks  and  Open  Space 


Neighborhood  Revitalization 


Dacia/Woodcliff  Community  Garden,  Roxbury 


NEIGHBORHOOD  REVITALIZATION 

P 

ro  grams 

• 

Support  for  Boston's  Main  Streets  Program. 

Goals 

the  neighborhood  business  districts  that  are 

Projects 

the  backbone  of  the  City,  through  targeted 

infrastructure  improvements,  traffic  and 

Invest  in  Boston's  neighborhoods  so  that 
they  remain  strong,  livable,  safe,  and  stable 

parking  facilities,  and  pedestrian  safet\ 
measures. 

Sidewalks 
Roac: 

communities: 

• 

Implement  a  Seighborhood  Infrastructure 

Streetlights 

Investment  Strategy — improvements  to 

Street  Trees 

•       Coordinate  installation  of  new  lighting  as  a 

roadways,  lighting,  and  sidewalks — to  pro- 

means of  promoting  neighborhood  safety 

mote  public  safety  and  improve  access  to 

Pla>grounds  and  Playtots 

and  stability. 

residential  areas. 

Outdoor  Recreational  Facilities 

•       Strengthen  the  physical  links  between 

• 

Complete  major  reconstruction  of  neigh- 

Community Centers 

neighborhood  business  districts  and  res- 

borhood-based recreation  and  community  centers 

Swimming  Pools 

idential  areas  to  promote  access  to  locally 

including  the  renovation  of  the  Draper  Pool 

Housing  Infrastructure 

provided  goods  and  services,  job  growth. 

in  West  Roxburv:  the  reopening  of  the  Vine 

and  entrepreneurial  opportunity. 

Street  Community  Center  in  the  Dudley 

Gateways  and  Public  Squares 

•       Develop  and  maintain  a  cirywide  array  of 
recreation  and  community  facilities. 

neighborhood:  and  the  reopening  of  the 
Orchard  Park  Community  Center. 

•       Provide  a  safe,  efficient,  and  high-quality 

transportation  infrastructure  including 

streets,  bridges,  lighting,  parking  facilities, 

walkways,  and  bikeways. 
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NEIGHBORHOOD  REVITALIZATION 

Overview 

Challenges 

There  is  a  very  strong  sense  of 

From  Maverick  Square  to  Dudley 

Capital  investment  in  Boston's 

Specific  projects  must  meet  a 

neighborhood  identity  for  the 

Square,  the  neighborhood  revitali- 

neighborhoods  is  critical  but  not 

variety  of  goals — from  the  immedi- 

citizenry of  Boston.  When  asked 

zation  projects  included  in  Boston's 

sufficient.  The  challenge  facing  the 

ate  needs  of  a  residential  neighbor- 

where their  roots  are,  residents 

1994  Capital  Plan  reflect  a  compre- 

City is  how  to  use  its  limited  capital 

hood  that  has  distressed  sidewalk 

often  cite  their  neighborhoods. 

hensive  strategy  for  supporting 

resources  wisely  to  leverage  and 

conditions  to  the  long-term  needs 

A  traveling  Bostonian  will  tell  a 

residential  and  commercial  districts. 

support  a  more  comprehensive 

of  a  community  that  has  inadequate 

stranger  in  Paris,  "My  home  is  in 

The  planting  of  street  trees,  recon- 

investment strategy. 

indoor  recreation  space  for  its 

East  Boston  ...  or  Dorchester  .  .  . 

struction  of  sidewalks,  and  installa- 

children and  young  adults. 

or  Jamaica  Plain."  Boston's  love 

tion  of  streetlights  enhance  and 

The  infrastructure  needs  of 

affair  with  its  neighborhoods  is 

protect  Boston's  daily  life. 

Boston's  neighborhoods  continue 

Capital  projects  are  more  than 

rivaled  only  by  its  passion  for  its 

to  grow,  as  more  cars  travel  aging 

investments  in  bricks  and  mortar. 

professional  sports  teams. 

Plans  have  been  finalized  for  the 

roadways,  stronger  business 

They  are  important  parts  of  a  larger 

reopening  of  the  Orchard  Park 

districts  attract  pedestrians  and 

strategy  to  revitalize  Boston's  neigh- 

Boston is  undergoing  a  citywide 

Community  Center.  The  Vine  Street 

create  demands  for  expanded 

borhoods  for  years  to  come. 

change  in  demographics  that  has 

Community  Center  has  been  identi- 

parking, and  active  neighborhood 

further  enhanced  the  unique  neigh- 

fied as  a  key  neighborhood  priority 

groups  identify  quality-of-life  im- 

borhood characteristics.  But  while 

for  the  Dudley  Street  neighborhood. 

provements  for  recreational  and 

the  faces  might  be  changing,  the 

The  resurfacing  of  the  Dana  Avenue 

community  facilities.  The  challenge 

values  and  quality-of-life  issues  in 

Bridge  will  make  Hyde  Park  more 

to  be  met  is  the  priority  setting  nec- 

the neighborhoods  remain  constant. 

accessible  to  residents.  And  Mat- 

essary  to  use  capital  investment 

tapan  Square  will  have  street  and 

strategically  throughout  the  City  to 

Vibrant,  economically  viable 

sidewalk  improvements  to  secure  its 

achieve  the  greatest  impact  on  the 

neighborhoods  are  critical  to  the 

place  as  a  thriving  business  district. 

lives  of  residents. 

well-being  of  the  City.  Strong 

neighborhood  shopping  districts 

and  well-serviced  and  safe  residen- 

tial neighborhoods  work  together  to 

create  a  stronger  whole. 
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Project  Profiles 

Orchard  Park  Community  Center 
and  the  Franklin  Field  Hoys  and 
Girls  Club 

The  Orchard  Park  Recreation 
Center  will  undergo  a  $2.3  million 
renovation.  This  unused  facility, 
closed  since  the  mid-1980s,  will 
reopen  for  families  in  the  Orchard 
Park  Housing  Development,  offer- 
ing modern  community  rooms  and 
a  refurbished  gymnasium  and 
basketball  courts. 


'jrktd  hard  to  fri  the  Uraprr  /W  pnjrrt 
and  it't  bern  uxjrth  thr  rflart     Mr  btatr  Aof  U'l 
br  a  uhilr.  but  the  ktdt  in  the  mryjlbarhmod has 
countdown  to  P-cUn  -  -  ■  that  ansa  "fexd  day  "  i 


— - -*r 


Designs  have  been  completed  for  a 
new  Boys  and  Girls  Club  in  Franklin 
(Harambee)  Field  in  Dorchester. 
Abandoned  for  the  past  12  years, 
the  Franklin  Field  MDC  rink  will  be 
converted  into  a  recreation  center 
that  will  serve  more  than  10,000 
young  people  from  the  surrounding 


Adams  Village,  Mattapan  Square, 
and  Grove  Hall 

Capital  investments  have  been  plan- 
ned for  the  roadways,  sidewalks, 
and  street  lighting  in  key  neighbor- 
hood business  districts.  This  year's 
capital  plan  provides  funding  to 
revitalize  Adams  Village  in  Dorches- 
ter and  Mattapan  Square. 


The  Grove  Hall  business  district  in 
Roxbury  underwent  a  5660.000 
improvement  project  over  the  past 
year  to  support  the  economic  re- 
vitalization  of  the  area. 

Draper  Pool  in  West  Roxbury 
and  I  arious  City-wide 
Swimming  Pools 
Draper  Pool  in  West  Roxhurv, 
closed  to  neighborhood  residents 
for  years,  will  receive  5882.000  in 
capital  funding  to  completelv  re- 
store the  pool  facility.  This  capital 
project  will  enable  it  to  be  reopened 
bv  1996. 


Designs  are  complete  and  work  will 
soon  be  underwa\  on  an  additional 
ten  pooLs  throughout  the  C  it\. 
General  repairs  to  the  pool  facili- 
ties will  be  completed  and  the  pools 
will  be  accessible  to  persons  wiih 
disabilities. 
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CASTLE    SQUARE    HOUSING    INFRASTRUCTURE 


TREMONT  AND  EAST  BERKELEY  STREETS 


PROJECT  DESCRIPTION 


RECONSTRUCT  ROADWAYS  AND  SIDEWALKS,  INSTALL  LIGHTING.  AND 
REHABILITATE  NEIGHBORHOOD  PARK  IN  ASSOCIATION  WITH  THE 
CASTLE  SQUARE  HOUSING  RENOVATION. 


PROJECT  CRITERIA 


IMPROVES  HEALTH  AND  SAFETY,  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY 


CHARLESTOWN    STREETS    I 


VARIOUS  LOCATIONS 


CHARLESTOWN 


PROJECT  DESCRIPTION 


RECONSTRUCT  26  ROADS  AND  SIDEWALKS.  INSTALL  LIGHTING.  AND 
PLANT  TREES  AS  A  PART  OF  THE  ORIGINAL  CHARLESTOWN  URBAN 
RENEWAL  PLAN.   RECONSTRUCTION  OF  MEAD  STREET  STAIRS. 


PROJECT  CRITERIA 


IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY.  COMPLIANCE  WITH  ADA 


DEPARTMENT 

BOSTON  REDEVELOPMENT  AUTHORITY 

DEPARTMENT 

BOSTON  REDEVELOPMENT  AUTHORITY 

STATUS 

IN  CONSTRUCTION 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

JULY  1994 

COMPLETION 

DATE 

JUNE  1994 

PROPOSED  FINANCING  AND 

APPROPRIATIONS 

FY  94               FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                           EXISTING 

SOURCE               AUTHORIZATION                    FY  94              FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 

2,000.000 
0 
0 
0 
0 
S2.000.000 

0 
0 
0 
0 
0 
SO 

0 
0 
0 
0 
0 
SO 

2.000.000 
0 
0 
0 
0 
S2.000.000 

0 
0 
0 
0 
SO 

2.000.000 
0 
0 
0 
0 
S2.000.000 

CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 

4,713.000 
0 
0 
0 
0 
S4.713.000 

0 
0 
0 
0 
0 
SO 

0 
0 
0 
0 
0 

so 

4.713.000 
0 
0 
0 
0 
S4.713.000 

0 
0 
0 
0 
SO 

4,713.000 
0 
0 
0 
0 
S4.713.000 

** 

CHARLESTOWN    STREETS 


VARIOUS  LOCATIONS 


CHARLESTOWN 


PROJECT  DESCRIPTION 


RECONSTRUCTION  OF  VARIOUS  CHARLESTOWN  STREETS  INCLUDING 
NEW  LIGHTING  FIXTURES. 


PROJECT  CRITERIA 

SUPPORTS  ECONOMIC  DEVELOPMENT,  PRESERVES  AN  EXISTING 
MUNICIPAL  FACILITY 

DEPARTMENT 

BOSTON  REDEVELOPMENT  AUTHORITY 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

JULY  1995 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


FY  94 


TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


0 
0 
0 
0 
0 
SO 


2,206,000 
0 
0 
0 
0 
32,206,000 


0 
0 
0 
0 
0 
SO 


2,206,000 
0 
0 
0 
0 
S2.206.000 


0 
0 
0 
0 
SO 


2,206.000 
0 
0 
0 
0 
S2.206.000 


CHINATOWN   GATEWAY 


BEACH  STREET 


CHINATOWN 


R*TWV«+W»>5 


PROJECT  DESCRIPTION 


REHABILITATE  GATEWAY  ARCH  M  CHMATOWN. 
THROUGH  THE  EDWARD  INGERSOU.  BROWHE  THUS 
OF  CITY  CAPITAL  FUNDS. 


RMDfHTM  HATCH 


PROJECT  CRITERIA 


PRESERVES  AN  EXISTING  UUMCVAL  FACUTY 


DEPARTMENT 


BOSTON  REDEVELOPKE '.-.--:=     ■ 


PLANNING  STUDY 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


rami 
capital        -os  cm 


■;-i. 


CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


1 35.000 
0 
0 
0 
0 
S1 35.000 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 

so 


e 

0 
0 

0 


o 

SSS  M 
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ESSEX    STREET    PARK 


ESSEX  STREET 


CENTRAL  BUSINESS  DISTRICT 


PROJECT  DESCRIPTION 


DESIGN  THE  CONSTRUCTION  OF  A  CITY  PARK,  WITH  LIGHTING,  TREES. 
AND  PLANTINGS. 


PROJECT  CRITERIA 


SUPPORTS  ECONOMIC  DEVELOPMENT 


DEPARTMENT 


BOSTON  REDEVELOPMENT  AUTHORITY 


TO  EJE  SCHEDULED 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 

CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


EXISTING 
AUTHORIZATION 

145,000 
0 
0 
0 
0 
S1 45,000 


TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 
SO 


145,000 
0 
0 
0 
0 
S1 45.000 


0 
0 
0 
0 
SO 


145,000 
0 
0 
0 
0 
S1 45,000 


PIER    4    PARK 


CHARLESTOWN  NAVY  YARD 


CHARLESTOWN 


PROJECT  DESCRIPTION 


PERFORM  CRITICAL  REPAIRS  TO  WATERFRONT  PUBLIC  PARK,  REPAIR 
DOCK,  INSTALL  LIGHTING,  AND  UPGRADE  SECURITY  SYSTEMS. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY.  PROMOTES  GOVERNMENT 
EFFECTIVENESS,  PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 

DEPARTMENT 

BOSTON  REDEVELOPMENT  AUTHORITY 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

AUGUST  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 

CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


EXISTING 
AUTHORIZATION 

152,000 

145,000 

0 

0 

0 

S297.000 


TOTAL 
CAPITAL  NON  CITY 

FUND  SOURCES 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 

so 


152,000 

145,000 

0 

0 

0 

S297.000 


0 
0 
0 
0 
SO 


TOTAL 
CAPITAL 
BUDGET 

152,000 

145.000 

0 

0 

0 

S297.000 


ACCESS    IMPROVEMENTS    AT    VARIOUS    POOLS 


CURLEY    COMMUNITY   CENTER 


VARIOUS  LOCATIONS 


PROJECT  DESCRIPTION 


INSTALL  LIFTS  AT  FIVE  CITY  POOLS  TO  MAKE  THEM  ACCESSIBLE  FOR 
PERSONS  WITH  DISABILITIES:  CLOUGHERTV.  CHARLESTOWN;  FLAHERTY , 
ROSLINDALE;  MASON,  ROXBURY,  MIRABELLA.  NORTH  END;  AND  PARIS 
STREET,  EAST  BOSTON. 


DAY  BOULEVARO 


SOUTH  BOSTON 


BaftJ 


PROJECT  DESCRIPTION 


REPLACE  TWO  HOT  WATER  BOILERS  AMD  TWO  HEATING  S0UER5 


PROJECT  CRITERIA 

COMPLIANCE  WITH  ADA 

PROJECT  CRITERIA 

PRESERVES  A'.  =■  5"  NG  '.'.',  C  =i.  -■-'.  -  I\     V=-Z  .=  =  HBHJK 

AND  SAFETY 

DEPARTMENT 

COMMUNITY  CENTERS 

DEPARTMENT 

COMMUNITY  CENTERS 

STATUS 

TO  BE  SCHEDULED 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

NA 

COMPLETION  DATE 

SEPTEMBER  1995 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 
CAPITAL 
BUDGET 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                           EXISTING 

SOURCE               AUTHORIZATION                     FY  94               FY  95-96 

TOTAL 

CAPITAL 

FUND 

FUNDING                           EXISTING 
SOURCE               AUTHORIZATION 

FY  94              FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 

CITY  CAPITAL                       30,900 

0 

0 

30.900 

— 

30,900 

CITY  CAPITAL 

277.400 

0                          0 

277.400 

- 

:-  M 

STATE                                              0 

0 

0 

0 

0 

0 

STATE 

0 

0                         0 

0 

0 

: 

FEDERAL                                         0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0                         0 

0 

0 

0 

TRUST  FUND                                   0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0                         0 

: 

0 

: 

OTHER                                              0 

0 

0 

0 

0 

0 

OTHER 

0 

0                         0 

0 

0 

: 

TOTAL  FUNDS                    $30,900 

SO 

SO 

S30.900 

so 

S30.900 

TOTAL  FUNDS 

S277.400 

SO                       SO 

S277.400 

>: 

sc—  a 
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CURLEY    COMMUNITY    CENTER 


DAY  BOULEVARD 


SOUTH  BOSTON 


"-annAvrnfy  Ctufa 


PROJECT  DESCRIPTION 


REPOINT  AND  WEATHER  SEAL  THE  FRONT  OF  THE  BUILDING  AND 
INSTALL  NEW  SHOWERS  WITH  ELECTRONIC  SENSORS. 


PROJECT  CRITERIA 

PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 

DEPARTMENT 

COMMUNITY  CENTERS 

STATUS 

TO  BE  SCHEDULED 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


FY  94 


TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


0 
0 
0 
0 
0 

so 


406.800 
0 
0 
0 
0 
S406.800 


0 
0 
0 
0 
0 
SO 


406,800 
0 
0 
0 
0 
S406.800 


— 

406.800 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

S406.800 

CURTIS    HALL    PHASE 


CENTRE  STREET 


JAMAICA  PLAIN 


Mv«itlf»l  tv/lUln^J 


PROJECT  DESCRIPTION 


REPAIR  MASONRY.  RESURFACE  DRIVEWAY  AND  PARKING  LOT.  AND 
ENHANCE  LANDSCAPING. 


PROJECT  CRITERIA 


PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 


DEPARTMENT 


COMMUNITY  CENTERS 


COMPLETION  DATE 


JANUARY  1995 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


FY  94 


TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


1.814.000 
0 
0 
0 
0 
S1.814.000 


686.000 
0 
0 
0 
0 
S686.000 


0 
0 
0 
0 
0 
SO 


2.500.000 
0 
0 
0 
0 
S2.500.000 


— 

2.500.000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S2.500.000 

DRAPER    POOL 


5279  WASHINGTON  STREET 


WESTROXBURY 


PROJECT  DESCRIPTION 


RENOVATE  POOL,  LOCKER  ROOMS,  AND  ENTRYWAY. 


PROJECT  CRITERIA 

PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY,  IMPROVES  HEALTH  AND 
SAFETY,  COMPLIANCE  WITH  ADA 

DEPARTMENT 

COMMUNITY  CENTERS 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

JUNE  1996 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


FY  94 


TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


250.000 
0 
0 
0 
0 
S250.000 


632,500 
0 
0 
0 
0 
S632.500 


0 
0 
0 
0 
0 
SO 


882,500 
0 
0 
0 
0 
S882.500 


— 

882,500 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S882.500 

FLAHERTY    POOL 


BROWN  AVENUE 


ROSLINDALE 


<br^> 


PROJECT  DESCRIPTION 


INSTALL  POOL  DECK  DRAMS.  VEHTLATMG  FANS.  AMD 

AND  RECOAT  POOL  DECX. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AM  fcJJSIMU  UUMOMl. 
FACILITY 

DEPARTMENT 

COMMUNITY  CENTERS 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

JULY  199S 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

107.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S1 07,000 

rami. 

_-i=-i.        mm  cm 
:.-.;         >;.  =  :£  = 


ram 

cmik 


o 

0 
0 
0 
0 

so 


0 
0 
0 
0 
0 

so 


0 
0 
0 
0 
SI  07.000 


—  t-.-o: 

0 

0 

0  0 

0 
SO  S107jt)00 
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KENT  COMMUNITY  SCHOOL 


LEE  COMMUNITY  SCHOOL 


50  BUHKER  HILL  STREET 


ChaFVESTOWN 


0>mri\ 


PROJECT  DESCRIPTION 


RECONSTRUCT  BASKETBALL  COURT.  REPAIR  LIGHTING  AND  FENCING. 
AND  ENHANCE  LANDSCAPING. 


PROJECT  CRITERIA 


PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 


155  TALBOT  STREET 


MATTAPAN 


fy£etffr 


W{ 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


CONSTRUCT  PLAY  AREA  ACCESSIBLE  FOR  PERSONS  WITH  DISABILITIES. 
PASSIVE  AREA  AND  WADING  POOL  AND  INSTALL  SPRAY  POOL  AND 
FENCING- 


PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 


DEPARTMENT 

COMMUNITY  CENTERS 

DEPARTMENT 

COMMUNITY  CENTERS 

STATUS 

TO  BE  SCHEDULED 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

NA 

COMPLETION  DATE 

MARCH  1994 

PROPOSED  FINANCING  AND  APPF 

OPRIATIONS 
FY  94               FY  95-98 

TOTAL 

CAPITAL 

FUND 

NONCITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FUNDING                             EXISTING 
SOURCE               AUTHORIZATION 

FY  94               FY  95-98 

TOTAL 

CAPITAL 

FUND 

NONCITY 

SOURCES 

TOTAL 

CAPITAL 
BUDGET 

CTTY  CAPITAL 

53.000 

0                              0 

53.000 

- 

53.000 

CITY  CAPITAL 

119.000 

0                              0 

119.000 

— 

119.000 

STATE 

0 

0                              0 

0 

0 

0 

STATE 

0 

0                              0 

0 

0 

0 

FEDERAL 

0 

0                              0 

0 

0 

0 

FEDERAL 

0 

0                         0 

0 

0 

0 

TRUST  FUND 

15,000 

0                              0 

15.000 

0 

15.000 

TRUST  FUND 

5.000 

0                         0 

5.000 

0 

5.000 

OTHER 

0 

0                              0 

0 

0 

0 

OTHER 

0 

0                         0 

0 

0 

0 

TOTAL  FUNDS 

S68.000 

SO                       SO 

S68.000 

SO 

S68.000 

TOTAL  FUNDS 

S1 24.000 

so                so 

S124.000 

so 

S1 24.000 

28 

|_ 

MASON  POOL 


HIRABELLA  POOL 


CEDRIC  AND  NORFOLK  STREETS 


PROJECT  DESCRIPTION 


REPLACE  POOL  DECK.  INSTALL  POOL  DRAINS.  ROOF.  ROOF  DRAINS. 
EMERGENCY  LIGHTING.  AND  EXIT  SIGNAGE.  INSPECT  AND  REPAIR  POOL 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY 

DEPARTMENT 

COMMUNITY  CENTERS 

STATUS 

PROPOSED  NEW  PROJECT 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


FY  94 


TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


0 
0 
0 
0 
0 
SO 


753.300 
0 
0 
0 
0 
S753.300 


0 
0 
0 
0 
0 
SO 


753,300 
0 
0 
0 
0 
S753.300 


0 
0 
0 
0 
SO 


753.300 
0 
0 
0 
0 
S7S3.300 


COMUERCIAL  STREET 


PROJECT  DESCRIPTION 


DEMOLISH  EXISTING  F  ACSJTY  AMD  COKSTOUCT  «d»  FACLTTI 


PROJECT  CRITERIA 


■PROVES  -E;.--  i-.r  SAFETI    "  I  SATES  E-..  =:w£-.-i_  -v^i-: 


DEPARTMENT 


11— Mil  CENTERS 


==C  =  CS£7  •.£.'.  PROJECT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUND  NG 

SOURCE 


e\  ;-  \; 


n  ^ 


;».="-»_         son  on 


cn-v  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


0 
0 
0 
0 
0 
$0 


1.017.200 
0 
0 
0 
0 
SI  .017.200 


; 
: 


: 
o 
o 

0 

0  0 

so      $■ 


MISSION    HILL    EXTENSION    COMMUNITY    CENTER 


68  ANNUNCIATION  ROAD 


FENWAY/KENMORE 


Cmir\ 


PROJECT  DESCRIPTION 


UPGRADE  HVAC  SYSTEM,  PAINT  EXTERIOR.  REPLACE  EXTERIOR  DOORS, 
RENOVATE  AND  PAINT  INTERIOR  FLOORS  AND  CEILINGS,  AND  REPAIR 
MASONRY. 


PROJECT  CRITERIA 

PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY.  IMPROVES  HEALTH  AND 
SAFETY.  COMPLIANCE  WITH  ADA 

DEPARTMENT 

COMMUNITY  CENTERS 

STATUS 

TO  BE  SCHEDULED 

COMPLETION  DATE 

JULY  1995 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

900.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

$900,000 

TOTAL 

TOTAL 

CAPITAL 

NONCITY 

CAPITAL 

'94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

0 

0 

900,000 

— 

900,000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

so 

SO 

S900.000 

so 

S900.000 

NAZZARO  COMMUNITY  CENTER  FUEL  TANK  REMOVAL 


30  NORTH  BENNETT  STREET 


^mmvn  ify  Ci^"'  J 


PROJECT  DESCRIPTION 


REMOVE  UNDERGROUND  FUEL  TANK. 


PROJECT  CRITERIA 


MITIGATES  ENVIRONMENTAL  HAZARD.  IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


COMMUNITY  CENTERS 


COMPLETION  DATE 


SEPTEMBER  1995 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

79,400 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S79.400 

0 
0 
0 
0 
0 
SO 


0 

0 
0 
0 

0 

so 


TOTAL 

TOTAL 

CAPITAL 

NONCITY 

CAPITAL 

FUND 

SOURCES 

BUDGET 

79.400 

— 

79.400 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

S79.400 

SO 

S79.400 

NAZZARO  COMMUNITY  CENTER  PHASE 


30  NORTH  BENNETT  STREET 
NORTH  END 


jffltfljJ 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


REPOINT  MASONRY;  RENOVATE  AND  PAINT  INTERIOR  INCLUDING 
KITCHEN,  STORAGE  AREAS,  FLOORS  AND  CEILING;  RETREAD  AND  MAKE 
FACILITY  ACCESSIBLE  FOR  PERSONS  WITH  DISABILITIES. 


PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 


DEPARTMENT 


COMMUNITY  CENTERS 


STATUS 


COMPLETION  DATE 


SEPTEMBER  1995 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


TOTAL 
CAPITAL  NON  CITY 

FUND  SOURCES 


TOTAL 
CAPITAL 
BUDGET 


CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


550,000 
0 
0 
0 
0 
S550.000 


0 
0 
0 
0 
0 
$0 


0 
0 
0 
0 
0 
SO 


550.000 
0 
0 
0 
0 
S550.000 


0 
0 
0 
0 
SO 


550.000 
0 
0 
0 
0 
S550.000 


ORCHARD  PARK  COMMUNITY  CENTER 


ORCHARD  PARK  HOUSING  DEVELOPMENT 


£ww*>fY£<rffr'f 


PROJECT  DESCRIPTION 


RENOVATE  ENTIRE  FACTJTY  MCUJOMG  MULTI-USE 
GYMNASIUM. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  ANO  SAFETY.  PRESERVES  AN  EAftlWG  BMOni 
FACHJTY 

DEPARTMENT 

COMMUNITY  CENTERS 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

FEBRUARY  1995 

PROPOSED  FINANCING  ANO  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


• :  •  j  . 
fume         SOURCES 


CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


2.365.000 
0 
0 
0 
0 
S2.36S.000 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 

so 


:  ;-s;  ggg 
o 

0 
0 

: 
s:  :•*--  MM 


o  o 

0 

; 

SO         S2.3S5.0O0 


PARIS    STREET    COMMUNITY    CENTER    PHASE 


112  PARIS  STREET 


EAST  BOSTON 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


DESIGN  AND  INSTALL  IMPROVEMENTS  TO  MAKE  FACILITY  ACCESSIBLE 
FOR  PERSONS  WITH  DISABILITIES.  REPAIR  ROOF  AND  FLASHING. 
REPOINT  EXTERIOR.  INSTALL  ELEVATOR.  AND  PAINT  INTERIOR. 


PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY,  COMPLIANCE  WfTH  ADA 


DEPARTMENT 


COMMUNITY  CENTERS 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

1.068.800 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S1 .068.800 

TOTAL 

TOTAL 

CAPITAL 

NONCITY 

CAPITAL 

'94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

0 

0 

1.068.800 

— 

1.068,800 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

so 

SI. 068,800 

so 

51  066.800 

PARIS    STREET    POOL 


112  PARIS  STREET 


EAST  BOSTON 


PROJECT  DESCRIPTION 


UPGRADE  HVAC  IN  POOL  AND  OFFICE  AREAS  AND  REPLACE  ROOF. 
REPLACE  POOL  DECK.  INSTALL  POOL  DRAINS  AND  ROOF  DRAINS. 
INSTALL  EMERGENCY  LIGHTING  AND  EXrT  SIGNAGE.  INSPECT  AND 
REPAIR  POOL. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY 

DEPARTMENT 

COMMUNITY  CENTERS 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

OCTOBER  1995 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXIS1  NG 
AUTHORIZATION 


FY  94 


TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


163.000 
0 
0 
0 
0 
S1 63.000 


590.500 
0 
0 
0 
0 
S590.500 


0 
0 
0 
0 
0 

so 


753.500 
0 
0 
0 
0 
S753.500 


— 

753.500 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S753.5O0 

ROSLINDALE    COMMUNITY    CENTER 


CUMMINS  HIGHWAY  AND  WASHINGTON  STREET 


ROSLINDALE 


UffftHjJ- 


PROJECT  DESCRIPTION 


REPAIR  ROOF,  DRAIN  LINES,  AND  WINDOWS;  REPOINT  EXTERIOR, 
INSTALL  ELEVATOR  ACCESSIBLE  FOR  PERSONS  WITH  DISABILITIES. 
AND  PAINT  INTERIOR, 


ROSLINDALE   COMMUNITY   CENTER 


CUMMINS  HIGHWAY  AND  WASHINGTON  STREET 


ROSLINDALE 


PROJECT  DESCRIPTION 


UPGRADE  ELECTRICAL  SYSTEM  AMD  Fl 
SYSTEM.  RENOVATE  BATHROOMS.  MSTALL  GYM 
INSTALL  HANDRAILS 


PROJECT  CRITERIA 

PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 

PROJECT  CRITERIA 

PRESERVES  AN  EXISTING  MUNOPAL  FACUTV.  POOMOTES 
GOVERNMENT  EFFECTIVENESS.  HPOOVES  tCALTH  AMD  SAF1 

DEPARTMENT 

COMMUNITY  CENTERS 

DEPARTMENT 

COMMUNITY  CENTERS 

STATUS 

IN  CONSTRUCTION 

STATUS 

PROPOSED  NEW  PROJECT 

COMPLETION  DATE 

NA 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 
CAPITAL 
BUDGET 

PROPOSED  FINANCIN 

FUNDING                           EXI 
SOURCE               AUTH0RI2 

G  AND  APPROPRIATIONS 

TOTAL 
CAPITAL 

FUNO 

5^-  =  rE5 

FUNDING                           EXISTING 
SOURCE               AUTHORIZATION 

FY  94               FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

STING 
ATION 

FY  94               FY  95-96 

MMB 

CITY  CAPITAL 

1.190.000 

0                            0 

1,190,000 

- 

1,190,000 

CITY  CAPITAL 

0 

319.100                            0 

9  100 

— 

31SL100 

STATE 

0 

0                            0 

0 

0 

0 

STATE 

0 

0                         0 

0 

0 

: 

FEDERAL 

0 

0                            0 

0 

0 

0 

FEDERAL 

0 

0                         0 

0 

0 

: 

TRUST  FUND 

0 

0                            0 

0 

0 

0 

TRUST  FUND 

0 

0                         0 

0 

0 

: 

OTHER 

0 

0                            0 

0 

0 

0 

OTHER 

0 

0                         0 

0 

0 

: 

TOTAL  FUNDS 

$1,190,000 

SO                         SO 

$1,190,000 

so 

$1,190,000 

TOTAL  FUNDS 

$0 

$319,100                       SO 

$319,100 

; 

.-: 

$.-■=•  v 

1 

SHELBURNE    COMMUNITY    CENTERS 


2730  WASHINGTON  STREET 


PROJECT  DESCRIPTION 


INSTALL  FIRE  ALARM  SYSTEM;  RENOVATE  BATHROOMS;  UPGRADE 
ELEVATOR;  REPLACE  DOORS.  FLOORS,  AND  CEILINGS;  AND  REGLAZE 
WINDOWS. 


PROJECT  CRITERIA 


IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY 


SIGNAGE    AND    EXTERIOR    LIGHTS 


VARIOUS  LOCATIONS 


dmrr,  vn  ify  Ct  tffr  •>  5 


PROJECT  DESCRIPTION 


INSTALL  EXTERIOR  SIGNAGE  AND  LIGHTING  AT  ALL  39  CENTERS. 


PROJECT  CRITERIA 


IMPROVES  HEALTH  AND  SAFETY.  PROMOTES  GOVERNMENT 
EFFECTIVENESS 


DEPARTMENT 

COMMUNITY  CENTERS 

DEPARTMENT 

COMMUNITY  CENTERS 

STATUS 

IN  DESIGN 

STATUS 

TO  BE  SCHEDULED 

COMPLETION  DATE 

JULY  1995 

COMPLETION 

DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 
CAPITAL 
BUDGET 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  91                FY  95-98 

TOTAL 

CAPITAL 

FUND 

NONCITY 
SOURCES 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94                FY  95-98 

TOTAL 

CAPITAL 

FUND 

NONCITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 

S92.000 

0                           0 

592,000 

- 

592.000 

CITY  CAPITAL 

87.400 

0                              0 

87.400 

— 

87,400 

STATE 

0 

0                           0 

0 

0 

0 

STATE 

0 

0                              0 

0 

0 

0 

FEDERAL 

0 

0                           0 

0 

0 

0 

FEDERAL 

0 

0                              0 

0 

0 

0 

TRUST  FUND 

0 

0                           0 

0 

0 

0 

TRUST  FUND 

0 

0                              0 

0 

0 

0 

OTHER 

0 

0                           0 

0 

0 

0 

OTHER 

0 

0                             0 

0 

0 

0 

TOTAL  FUNDS 

S592.000 

SO                       SO 

S592.000 

so 

SS92.000 

TOTAL  FUNDS 

S87.400 

SO                       SO 

S87.400 

so 

S87.4O0 

34 
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VINE    STREET   COMMUNITY    CENTER    STUDY 


AMERICAN    LEGION   FIELD   HOUSE 


DUDLEY  AND  VINE  STREETS 


Mtetfrwrti 


PROJECT  DESCRIPTION 


STUDY  FEASIBLITY  OF  USING  THE  BUILDING  AS  A  NEW  COMMUNITY 
CENTER. 


PROJECT  CRITERIA 


PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY,  PROMOTES 
GOVERNMENT  EFFECTIVENESS 


DEPARTMENT 


COMMUNITY  CENTERS 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


CONDOR  STREET 


EAST  BOSTON 


-    ._«•-_-.-    ." 


PROJECT  DESCRIPTION 


PERFORM  CRITICAL  STRUCTURAL  REPARS- 


PROJECT  CRITERIA 


IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


PARKS  AND  RECREATION  OEPi«=TVES- 


TO  BE  SCHEDULED 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 
CAPITAL 
BUDGET 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

•.:•.  an 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

n  ;^>5 

TOTAL 

CAPITAL 

FUND 

5-OST- 

CITY  CAPITAL 

0 

100,000 

0 

100,000 

- 

100.000 

CITY  CAPITAL 

367.000 

0 

0 

367.000 

- 

M"  M 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

1 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

: 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

: 

: 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

g 

: 

TOTAL  FUNDS 

SO 

S1 00,000 

SO 

S1 00,000 

SO 

S1 00.000 

TOTAL  FUNDS 

S367.000 

so 

90 

S367.00D 

M 

«7«0 

| 
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AMERICAN    LEGION    PLAYGROUND 


CONDOR  AND  GLENDON  STREETS 


EAST  BOSTON 


PROJECT  DESCRIPTION 


REPLACE  PLAY  EQUIPMENT  AND  CURBING  AND  INSTALL  BENCHES. 


PROJECT  CRITERIA 


IMPROVES  HEALTH  AND  SAFETY.  COMPLIANCE  WITH  ADA 


BASKETBALL    COURTS 


VARIOUS  LOCATIONS 


3«kib4c«*h 


PROJECT  DESCRIPTION 


RENOVATE  BASKETBALL  COURTS  AND  INSTALL  NEW  STANDS  AND 
FENCING. 


PROJECT  CRITERIA 


COMPUANCE  WITH  ADA.  IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 

PARKS  AND  RECREATION  DEPARTMENT 

DEPARTMENT 

PARKS  AND  RECREATION  DEPARTMENT 

STATUS 

TO  BE  SCHEDULED 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

NA 

COMPLETION  DATE 

APRIL  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94              FY  95-98 

TOTAL 

CAPITAL 

FUND 

NONCITY 
SOURCES 

TOTAL 
CAPITAL 

BUDGET 

FUNDING                             EXISTING 
SOURCE               AUTHORIZATION 

FY  94                FY  95-98 

TOTAL 

CAPrrAL 

FUND 

NONCTTY 

SOURCES 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 

98.000 

0 

0 

98.000 

— 

98.000 

CITY  CAPrTAL 

404.000 

0 

0 

404.000 

— 

404.000 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

S98.000 

so 

so 

S98.000 

so 

S98.000 

TOTAL  FUNDS 

S4  04.000 

SO 

SO 

S4O4.0O0 

so 

S404.000 

36 

|_ 

r^ 

BEETHOVEN    SCHOOL    PLAY    AREA 


WASHINGTON  AND  INTERVALE  STREETS 


WEST  ROXBURY 


PROJECT  DESCRIPTION 


REDESIGN  PLAY  AREA,  INSTALL  NEW  EQUIPMENT,  AND  CONSTRUCT 
WALKWAYS. 


PROJECT  CRITERIA 


IMPROVES  HEALTH  AND  SAFETY.  COMPLIANCE  WITH  ADA 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


TO  BE  SCHEDULED 


COMPLETION  DATE 


BLACKSTONE/FRANKLIN    SQUARES 


EAST  NEWTON  AND  EAST  BROOKLIME  STREETS 


SOUTH  END 


5tref+  Ujtfina 


PROJECT  DESCRIPTION 


REPLACE  EXISTING  INADEQUATE  PEDESTRUM  UGKTMG  1 
PARK  LIGHT  POSTS. 


PROJECT  CRITERIA 


IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


PARKS  AND  RECREATION  DEPA"TVc\- 


STATUS 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                           EXISTING 

SOURCE               AUTHORIZATION                     FY  94              FY  95-96 

TOTAL 

CAPITAL 

FUND 

NONcmr 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

ram 

MHB 

CITY  CAPITAL 

115,000 

0 

0 

115,000 

— 

115,000 

CITY  CAPITAL 

0 

287.500 

0 

2S7.500 

— 

:;-  591 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

: 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

: 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

: 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

1 

TOTAL  FUNDS 

S1 15.000 

SO 

SO 

S11 5,000 

so 

S11 5.000 

TOTAL  FUNDS 

SO 

S287.500 

SO 

S2S7JJ0O 

>: 

BB  SM 

I 
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BREWER    PLAYGROUND 


BREWER  AND  BURROUGHS  STREETS 
JAMAICA  PLAIN 


PROJECT  DESCRIPTION 


REPLACE  EXISTING  PLAY  EQUIPMENT  AND  WALKWAY  AND  ENHANCE 
LANDSCAPING. 


PROJECT  CRITERIA 


IMPROVES  HEALTH  AND  SAFETY.  COMPLIANCE  WITH  ADA 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


TO  BE  SCHEDULED 


COMPLETION  DATE 


APRIL  1994 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


109,000 
0 
0 
0 
0 
S1 09,000 


0 
0 
0 
0 
0 
SO 


0 

109,000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S109.000 

109.000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

S109.000 

BROPHY    PARK 


WEBSTER,  SUMNER,  AND  LAMSON  STREETS 
EAST  BOSTON 


PROJECT  DESCRIPTION 


REPAIR  AND  REPLACE  FENCE  AT  PERIMETER  OF  PARK. 


PROJECT  CRITERIA 


PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


FY  94 


TOTAL  TOTAL 

CAPITAL  NON  Cn"Y  CAPn'AL 

FUND  SOURCES  BUDGET 


CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


0 
0 
0 
0 
0 
SO 


115.000 
0 
0 
0 
0 
S1 15,000 


0 
0 
0 
0 
0 

so 


115,000 
0 
0 
0 
0 
5115,000 


115,000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

S1 15.000 

BYRNE  PLAYGROUND 


EVERETT  AND  AND  ELM  STREETS 


DORCHESTER 


V\fr\j<W-0»r>A') 


PROJECT  DESCRIPTION 


REMOVE  AND  REPLACE  PLAY  EQUIPMENT  AND  ADD  CURBING  AND 
BENCHES. 


PROJECT  CRITERIA 


IMPROVES  HEALTH  AND  SAFETY,  COMPLIANCE  WITH  ADA 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


STATUS 


TO  BE  SCHEDULED 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

173,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

$173,000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


0 

173.000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S173.000 

— 

173,000 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

S1 73.000 

CALDWELL    PLAYGROUND 


CALDWELL  AND  BRIGHTON  STREETS 


CHARLESTOWN 


PROJECT  DESCRIPTION 


DEVELOP  PLAYLOT  AND  SEATING  AREA  AM]  INSTALL  LANDSCAPING 
FENCING.  AND  WALKWAY. 


PROJECT  CRITERIA 


IMPROVES  HEALTH  AND  SAFETY,  COMPLIANCE  WTTH  ADA 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTVE'.T 


TO  BE  SCHEDULED 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

230.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S230.000 

TOTAL  ":"i. 

CAPITAL  NONCnY  :i="l. 

FUND  SOURCES  9UDGEI 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 
SO 


230.000 
0 
0 
0 
0 
$230,000 

I 


0 
0 
0 
0 
SO 


:: :  MM 
o 

0 
0 
0 


;; 


CHESTER    PARK 


MASSACHUSETTS  AVENUE 


Ptay<jriw45 


PROJECT  DESCRIPTION 


REPLACE  EXISTING  PLAY  EQUIPMENT  WITH  NEW  EQUIPMENT  AND 
SAFETY  SURFACING. 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA,  PROMOTES  GOVERNMENT  EFFECTIVENESS, 
IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


PROPOSED 

=INAr 

ICING  AND  APPROPRIATIONS 

EXISTING 
ORIZATION                    FY  94              FY  95-98 

TOTAL 
CAPITAL 

FUND 

NONcrrY 

SOURCES 

FUNDING 
SOURCE 

AUTI 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 

0 

34,500 

0 

34,500 

— 

34,500 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

SO 

S34.500 

so 

$34,500 

SO 

$34,500 

40 

1 

CLEMENTE    FIELD    HOUSE 


PARK  DRIVE 


FENWAY/KENMORE 


TlfW.H01^^ 


PROJECT  DESCRIPTION 


CONDITION  ASSESSMENT  OF  FIELD  HOUSE  FACILITY. 


PROJECT  CRITERIA 


IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


TO  BE  SCHEDULED 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

100.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

SI  00.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 
SO 


100.000 
0 
0 
0 
0 
SI  00.000 


— 

100.000 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

S1 00.000 

COOK    STREET    PLAY    AREA 


HILL  AND  COOK  STREETS 


CHARLESTOWN 


Ffcyltffr 


PROJECT  DESCRIPTION 


CONSTRUCT  PLAYLOT.  INSTALL  STEEL  PICKET  FENCING,  REMOVE 
BASKETBALL  COURT.  AND  ADD  PLANTINGS. 


COPPS   HILL   TERRACE 


HULL  STREET 


wA  Kepi  Ti 


PROJECT  DESCRIPTION 


REPLACE  DETERIORATED  FEMOtG.  RESET  GRAM- 
REPAIR  OR  REMOVE  SHELTER  AMI  LANDSCAPE 


PROJECT  CRITERIA 

COMPLIANCE  WITH  ADA,  IMPROVES  HEALTH  AND  SAFI  IV 

PROJECT  CRITERIA 

SUPPORTS  ECONOMIC  DEVELOPMENT.  PRESERVES  AM  EOS1 
MUNICIPAL  FACILITY.  IMPROVES  HEALTH  AND  SAFETY 

»c 

DEPARTMENT 

PARKS  AND  RECREATION  DEPARTMENT 

DEPARTMENT 

PARKS  AND  RECREATION  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

STATUS 

PROPOSED  NEW  PROJECT 

COMPLETION  DATE 

APRIL  1994 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

NONCrrY 

SOURCES 

TOTAL 
CAPITAL 
BUDGET 

PROPOSED  FINANCIN 

FUNDING                           EXI 
SOURCE               AUTHORIZ 

G  AND  APPROPRIATIONS 

FUNDING                           EXISTING 
SOURCE               AUTHORIZATION 

FY  94               FY  95-98 

TOTAL 

CAPITAL 

FUND 

STING 
ATION 

FY9J              FY9S-9S 

TOTAL 

CAPITAL 

FUND 

MOM  COT 
SOUHCES 

■una 

HDBB 

CITY  CAPITAL 

154,000 

0                            0 

154,000 

— 

154,000 

CITY  CAPITAL 

0 

287.500                         0 

2S7.S00 

- 

."!-  SX 

STATE 

0 

0                            0 

0 

0 

0 

STATE 

0 

0                         0 

0 

0 

: 

FEDERAL 

0 

0                            0 

0 

0 

0 

FEDERAL 

0 

0                         0 

0 

0 

: 

TRUST  FUND 

0 

0                            0 

0 

0 

0 

TRUST  FUND 

0 

0                         0 

0 

0 

: 

OTHER 

0 

0                            0 

0 

0 

0 

OTHER 

0 

0                         0 

0 

0 

: 

TOTAL  FUNDS 

S1 54,000 

SO                         SO 

$154,000 

so 

S1 54,000 

TOTAL  FUNDS 

so 

S287.S00                       $0 

S287.S00 

s,- 

5SD  SH 

41 

COURT    RENOVATIONS 


VARIOUS  LOCATIONS 


PROJECT  DESCRIPTION 


REPLACE  DETERIORATED  PAVING  AT  BASKETBALL  ANO  TENNIS  COURTS 
AT  PETERS,  HUNT,  SAVIN  HILL,  MALCOLM  X,  AND  REFECTORY. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY.  COMPLIANCE  WITH  ADA 

DEPARTMENT 

PARKS  AND  RECREATION  DEPARTMENT 

STATUS 

PROPOSED  NEW  PROJECT 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


FY  94 


TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


0 
0 
0 
0 
0 
SO 


184.000 
0 
0 
0 
0 
$184,000 


0 
0 
0 
0 
0 
SO 


184.000 
0 
0 
0 
0 
S1 84.000 


— 

184,000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S184.000 

42 


DEFILIPPO    PLAYGROUND 


SNOW  HILL  STREET 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


CONSTRUCT  PLAYLOT,  RENOVATE  BASKETBALL  AND  STREET  HOCKEY 
COURTS,  INSTALL  SEATING  AREAS  AND  LIGHTING.  REPLACE  FENCING  AT 
STREET,  AND  ADD  PLANTINGS. 


COMPLIANCE  WITH  ADA,  IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


PAHKS  AND  RECREATION  DEPART  MEN  I 


IN  CONSTRUCTION 


COMPLETION  DATE 


MARCH  1994 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

288.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S288.000 

TOTAL  TOTAL 

CAPITAL      NON  CITY      CAPITAL 

FUND     SOURCES      BUDGET 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 
SO 


288.000 
0 
0 
0 
0 
S288.000 


288.000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

S288.000 

DELLE    AVENUE    (GIBBONS)    PLAYLOT 


DELLE  AVENUE 


JAMAICA  PLAIN 


PROJECT  DESCRIPTION 


RENOVATE  PLAYGROUND:  REPLACE  PLAY  EQUIPMENT,  PROVIDE 
ACCESSIBILITY,  NEW  PAVING,  AND  BENCHES. 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA,  IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


DOHERTY    PLAYGROUND 


BUNKER  HILL  AMD  UEDFORD  STREETS 


CHARLESTOWN 


PROJECT  DESCRIPTION 


REPLACE  INEFFICIENT  SPRAY  POOL  WTTH  NEW  »AT£a  c 
TYPE.  PROVIDE  ACCESS  TO  PERSONS  WTTH  [ 


PROJECT  CRITERIA 


COMPLIANCE  WTTH  ADA.  BIPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


STATUS 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                           EXISTING 

SOURCE               AUTHORIZATION                     FY  94              FY9S-98 

TOTAL 
CAPITAL 

-.sr 

SOURCES 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 

CAPITAL 

FUND 

TOTAL 
.L^-L. 

CITY  CAPITAL 

0 

172,500 

0 

172,500 

— 

172,500 

CITY  CAPITAL 

0 

86.300 

0 

K  ;-:•: 

- 

•*  :o: 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

: 

0 

• 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

: 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

I 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

SO 

8172,500 

SO 

5172,500 

so 

S172.500 

TOTAL  FUNDS 

so 

S86.300 

.<-• 

S86.300 

s: 

S*>;  sn 
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DRAPER    PLAYGROUND 


WASHINGTON  STREET 


WEST ROXBURY 


Ptay<jr"Ovp45 


PROJECT  DESCRIPTION 


RENOVATE  PLAYGROUND,  BASKETBALL  COURTS.  ENTRANCES.  AND 
PLAYING  FIELDS  AND  INSTALL  PLAYLOT  CIRCULATION  SYSTEM  AND 
PARK  EQUIPMENT. 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA.  IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


TO  BE  SCHEDULED 


COMPLETION  DATE 


EAST    BOSTON    SOCCER    FIELD 


PORTER  STREET 


EAST  BOSTON 


Soccer  fie  W5 


PROJECT  DESCRIPTION 


DEMOLISH  EXISTING  ASPHALT  PAVING  AND  INSTALL  GRASS  PLAYING 
FIELD. 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA,  IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


TO  BE  SCHEDULED 


COMPLETION  DATE 


PROPOSED 

=INAI 
AUT 

JCING  AND  APPROPRIATIONS 

TOTAL 
CAPITAL 
BUDGET 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING 
SOURCE 

EXISTING 
■IORIZATION 

FY  94 

FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 

403,000 

0 

0 

403,000 

— 

403,000 

CITY  CAPITAL 

316,000 

0 

0 

316,000 

— 

316,000 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

S403.000 

SO 

SO 

S403.000 

so 

S403.000 

TOTAL  FUNDS 

S31 6,000 

SO 

SO 

S316.000 

so 

S31 6.000 

44 

1 

1 

ELIOT    NORTON    PLAYGROUND 


TREMONT  AND  SOUTH  CHARLES  STREETS 


PROJECT  DESCRIPTION 


RECONSTRUCT  A  NEW  PARK  WITH  PLAV  AND  PASSIVE  AREAS. 


PROJECT  CRITERIA 


SUPPORTS  ECONOMIC  DEVELOPMENT,  IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


IN  CONSTRUCTION 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


345,000 
0 
0 
0 
0 
S345.000 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 

so 


345,000 
0 
0 
0 
0 
8345,000 


— 

345,000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S3  45,000 

ERIE    ELLINGTON    PLAYGROUND 


ERIE  AMD  ELLINGTON  STREETS 


DORCHESTER 


PROJECT  DESCRIPTION 


REMOVE  P AVEHENT.  WALL  AM)  PLAY  AREA.  MSTALL  FENCMG.  PLAT 
EQUIPMENT.  PASSIVE  AREA  AM)  UUOSCAPMG- 


PROJECT  CRITERIA 

SUPPORTS  ECONOMIC  DEVELOPMENT.  MPHOVES  HEALTH  AM)  SAFETY 

DEPARTMENT 

PARKS  AND  RECREATION  DEPARTMENT 

STATUS 

TO  BE  SCHEDULED 

COMPLETION  DATE 

HA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


270.000 
0 
0 
0 
0 
S270.000 


'94 

FY  95-96 

TOTAL 
CAPITAL 

mod  c  n 

SOURCES 

CM«M 

0 

0 

270.000 

— 

0 

0 

0 

0 

: 

0 

0 

0 

0 

1 

0 

0 

0 

0 

: 

0 

0 

0 

0 

: 

SO 

St 

S270.000 

so 

SDl  M 

FIDELIS    WAY 


FIDELIS  WAY 


ALLSTON/BRIGHTON 


PROJECT  DESCRIPTION 


REPLACE  EXISTING  PLAY  EQUIPMENT. 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA.  IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


IN  CONSTRUCTION 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

288.000 

STATE 

0 

FEOERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S288.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
$0 


0 
0 
0 
0 
0 

so 


288,000 
0 
0 
0 
0 
S288.000 


— 

288.000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S288.000 
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FIELD    HOUSE    FACILITIES 


VARIOUS  LOCATIONS 


TitUL\fav$ei 


PROJECT  DESCRIPTION 


CONSTRUCT  FIELD  HOUSES  WITH  REST  ROOMS  ACCESSIBLE  FOR 
PERSONS  WITH  DISABILITIES. 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA.  IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


TO  BE  SCHEDULED 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

405.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S405.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 
SO 


405,000 
0 
0 
0 
0 
S405.000 


— 

405.000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S405.000 

FLAHERTY    PLAYGROUND 


WEST  THIRD  AND  B  STREETS 


SOUTH  BOSTON 


PROJECT  DESCRIPTION 


REPLACE  PLAY  EQUIPMENT  WITH  NEW  ADA  COMPLIANT  PLAYLOT. 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA.  IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 

TOTAL 

FUNDING 

EXISTING 

CAPITAL 

NON  CITY 

CAPITAL 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

CITY  CAPITAL 

0 

86.300 

0 

86.300 

— 

86.300 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

SO 

$86,300 

SO 

$86,300 

so 

$86,300 

GENERAL    PARK    IMPROVEMENTS 


VARIOUS  LOCATIONS 


PROJECT  DESCRIPTION 


AS-NEEDED  REPLACEMENT  OF  FEHCMG.  PAVML  COURT 
OTHER  INFRASTRUCTURE  REPARS. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY.  PROMOTES  GOVERNMBfT 
EFFECTIVENESS 

DEPARTMENT 

PARKS  AND  RECREATION  DEPARTlSfT 

STATUS 

PROPOSED  NEW  PROJECT 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


FY  94 


TOTAl 

FUM 


■i-  EM 

;.:•:£- 


CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


24.900 
0 
0 
0 
0 
S24.900 


150.000 
0 
0 
0 
0 
S1 50.000 


0 
0 
0 
0 
0 
SO 


: 

D 
0 
0 


o 
o 

0 

0 

SI 


FN  =•:•: 
: 
o 
o 
: 
ST7H  ?:•: 


HARAMBEE  FIELD 


BLUE  HILL  AVENUE  AND  TALBOT  STREET 


Soccer  ficWj 


PROJECT  DESCRIPTION 


RENOVATE  PLAYGROUND  AND  FIELDS,  IMPROVE  DRAINAGE.  CONSTRUCT 
PLAYING  FIELD.  RESTORE  WALKWAYS.  AND  ENHANCE  LANDSCAPING. 
PROJECT  SUPPORTED  BY  STATE  AND  CITY  FUNDING. 


HEALY    PLAYGROUND    PHASE 


WASHINGTON  STREET  AND  FIRTH  ROAD 


ROSLINDALE 


PROJECT  DESCRIPTION 


RENOVATE  AND  CONVERT  BASEBALL  FIELDS. 


PROJECT  CRITERIA 

COMPLIANCE  WITH  ADA.  IMPROVES  HEALTH  AND  SAFETY 

PROJECT  CRITERIA 

COMPLIANCE  WITH  ADA.  IMPROVES  HEALTH  AND  SAFETY 

DEPARTMENT 

PARKS  AND  RECREATION  DEPARTMENT 

DEPARTMENT 

PARKS  AND  RECREATION  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

STATUS 

TO  BE  SCHEDULED 

COMPLETION  DATE 

APRIL  1994 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND 

APPROPRIATIONS 

FY  94              FY  95-98 

TOTAL 

CAPITAL 

FUND 

NONCITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FUNDING                             EXISTING 
SOURCE                AUTHORIZATION 

FY  94               FY  95-98 

TOTAL 

CAPITAL 

FUND 

NONCITY 

SOURCES 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 

486,000 

0                           0 

486.000 

— 

486,000 

CITY  CAPITAL                       52.000 

0                              0 

52.000 

— 

52,000 

STATE 

750.000 

0                           0 

750,000 

0 

750.000 

STATE                                                  0 

0                              0 

0 

0 

0 

FEDERAL 

0 

0                           0 

0 

0 

0 

FEDERAL                                        0 

0                              0 

0 

0 

0 

TRUST  FUND 

0 

0                           0 

0 

0 

0 

TRUST  FUND                                      0 

0                              0 

0 

0 

0 

OTHER 

0 

0                           0 

0 

0 

0 

OTHER                                             0 

0                              0 

0 

0 

0 

TOTAL  FUNDS 

S1 ,236.000 

SO                       SO 

31,236,000 

so 

S1 ,236,000 

TOTAL  FUNDS                     S52.000 

SO                         SO 

S52.000 

SO 

S52.000 

OR                        I— 

18                    |— 

HIGHLAND  PARK 


FORT  AVENUE  TO  BEECH  GLEN  STREET 


ROXBURY 


PROJECT  DESCRIPTION 


REPLACE  EXISTING  PLAY  EQUIPMENT  WITH  NEW  EQUIPMENT  AND 
SAFETY  SURFACING. 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA,  IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 

TOTAL 

FUNDING 

EXISTING 

CAPITAL 

NONCITY 

CAPITAL 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

CITY  CAPITAL 

0 

57.500 

0 

57,500 

- 

57,500 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

$0 

$57,500 

SO 

S57.500 

so 

S57.500 

HOWES    PLAYGROUND 


WIMTHROP.  FAIRLANO.  AND  UORELAUD  STREETS 


'  !*VJrT?i"'*5 


PROJECT  DESCRIPTION 


REPLACE  PLAYLOT  EOWPMENT.  CUOMO;  ADO  f 
DEMOLISH  SHELTER.  REPAYS  ENTRANCE. 


PROJECT  CRITERIA 


■■■■:■.       ..---;    :     >•:  =  2  .  ES  HEALTH  AMD  SAfETI 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING  EXISTING 

SOURCE  AUTHORIZATION 


FY94  FY9S-98 


TOTAL 

CA"*TAL  >lC«Cr-> 


cmum 


CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


0 

230.000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S230.000 

0 
0 
0 
0 
0 

so 


:;:  :•:■: 
0 
0 


0 
0 
0 
0 

so 


HUMBOLDT    AVENUE    PLAYLOT 


HUMBOLOT  AND  TOWNSEND  STREETS 


PROJECT  DESCRIPTION 


RENOVATE  PLAVLOT.  INSTALL  BENCHES,  AND  ENHANCE  LANDSCAPING. 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA,  IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


IN  CONSTRUCTION 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

324,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S324.000 

TOTAL  TOTAL 

CAPITAL      NON  CITY       CAPITAL 

FUND     SOURCES       BUDGET 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 

so 


324,000 
0 
0 
0 
0 
S324.000 


— 

324,000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S324.000 

HUNT    FIELD    HOUSE 


ALMONT  STREET 


MATTAPAN 


flfUhWi/S^ 


PROJECT  DESCRIPTION 


DEMOLISH  EXISTING  STRUCTURE. 


PROJECT  CRITERIA 


IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


TO  BE  SCHEDULED 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

515,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

3515,000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 
SO 


515,000 
0 
0 
0 
0 
S515.000 


— 

515.000 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

S515.000 

HUNT    PLAYGROUND 


ALMONT  STREET 


PROJECT  DESCRIPTION 


INSTALL  ADDITIONAL  NEW  PLAY  EQUIPMENT  WITH  CURBING,  SAFETY 
SURFACING.  BENCHES,  AND  DRINKING  FOUNTAIN. 


HYNES    PLAYGROUND 


V.F.W.  PARKWAY  AMD  BRUCEWOOO  STREET 


WESTROXBURY 


PROJECT  DESCRIPTION 


RENOVATE  BASEBALL  FIELDS  AND  MSTALL  AOOmOOLL  DRAMUZ 
UNES. 


PROJECT  CRITERIA 

COMPLIANCE  WITH  ADA,  IMPROVES  HEALTH  AND  SAFETY 

PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY 

DEPARTMENT 

PARKS  AND  RECR!  ATION  Dl  PAHIMFNI 

DEPARTMENT 

PARKS  AND  RECREATION  DEPARTMENT 

STATUS 

PROPOSED  NEW  PROJECT 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

NA 

COMPLETION  DATE 

JULY  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

PROPOSED  FINANCING  AND 

APPROPRIATIONS 

FY  94              FY  95-96 

TOTAL 

Noxcrrr 

SOURCES 

FUNDING                           EXISTING 
SOURCE                 AUTHORIZATION 

FY  94              FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

FUNDING                           EXISTING 
SOURCE               AUTHORIZATION 

MDOEI 

CITY  CAPITAL                                 0 

115,000                            0 

115,000 

— 

115,000 

CITY  CAPITAL 

341.000 

0 

0 

341.000 

- 

STATE                                              0 

0                            0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

1 

FEDERAL                                         0 

0                            0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

: 

TRUST  FUND                                   0 

0                            0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

: 

OTHER                                              0 

0                            0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS                                 SO 

S1 15,000                         SO 

S1 15,000 

SO 

S1 15,000 

TOTAL  FUNDS 

S341.000 

SO 

St 

$341,000 

j: 

S^J-  M 

51 

, 

JOYCE    PLAYGROUND 


UNION  STREET 


ALLSTON/BRIGHTON 


PROJECT  DESCRIPTION 


REDEVELOP  PLAYLOTS,  BASKETBALL  COURTS.  AND  WALKWAYS. 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA.  IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


IN  CONSTRUCTION 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

288.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S288.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 

so 


288.000 
0 
0 
0 
0 
S288.000 


— 

288.000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S288.000 

LAVISCOUNT    PLAZA 


TOWNSEND  STREET  AND  HUMBOLDT  AVENUE 


PROJECT  DESCRIPTION 


CONSTRUCT  TWO  PLAYLOTS,  INSTALL  FENCING.  AND  ENHANCE 
LANDSCAPING. 


PROJECT  CRITERIA                         COMPLIANCE  WITH  ADA,  IMPROVES  HEALTH  AND  SAFETY 

DEPARTMENT                                   PARKS  AND  RECREATION  DEPARTMENT 

STATUS                                                IN  CONSTRUCTION 

COMPLETION  DATE                     JULY  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 
FUNDING                             EXISTING                                                                              CAPITAL              NON  CITY 
SOURCE                AUTHORIZATION                      FY  94                FY  95-98                      FUND             SOURCES 

TOTAL 

CAPITAL 
BUDGET 

CITY  CAPITAL 

550.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S550.000 

0 
0 
0 
0 
0 

so 


0 

550.000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S550.000 

— 

550,000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S550.000 

LEE    (CLEMENTE)    PLAYGROUND 


PARK  DRIVE 


FENWAY/KENMORE 


PROJECT  DESCRIPTION 


RENOVATE  BASEBALL  FIELDS.  WALKWAYS,  RUNNING  TRACK.  AND 
LIGHTING  AND  INSTALL  DRINKING  FOUNTAINS  ACCESSIBLE  FOR 
PERSONS  WITH  DISABILITIES. 


LIBERTY   TREE   SQUARE 


BOYLSTON  AND  WASHINGTON  STREETS 


CENTRAL  BUSINESS  DISTRICT 


PROJECT  DESCRIPTION 


RECONSTRUCT  PEDESTRIAN  PARK  AMD  MSTAU. 


PROJECT  CRITERIA 

COMPLIANCE  WITH  ADA,  IMPROVES  HEALTH  AND  SAFETY 

PROJECT  CRITERIA 

COMPLIANCE  WITH  ADA.  IMPROVES  HEALTH  AMD  SAFETY 

DEPARTMENT 

PARKS  AND  RECREATION  DEPARTMENT 

DEPARTMENT 

PARKS  AND  RECREATION  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

STATUS 

TO  BE  SCHEDULED 

COMPLETION  DATE 

APRIL  1994 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                            EXISTING 

SOURCE               AUTHORIZATION                     FY  94              FY  9S-9S 

TOTAL 
CAPITAL 

FUME 

FUNDING                           EXISTING 
SOURCE               AUTHORIZATION 

FY  94               FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

HOSEI 

CITY  CAPITAL 

315.000 

0                            0 

315.000 

— 

315.000 

CITY  CAPITAL 

125.000 

0                         0 

- 

OS   o: 

STATE 

0 

0                            0 

0 

0 

0 

STATE 

0 

0                         0 

0 

0 

: 

FEDERAL 

0 

0                            0 

0 

0 

0 

FEDERAL 

0 

0                         0 

0 

0 

: 

TRUST  FUND 

0 

0                            0 

0 

0 

0 

TRUST  FUND 

0 

0                         0 

0 

0 

: 

OTHER 

0 

0                            0 

0 

0 

0 

OTHER 

0 

0                         0 

0 

0 

: 

TOTAL  FUNDS 

S315.000 

SO                         SO 

$315,000 

so 

S315.000 

TOTAL  FUNDS 

S125.000 

SO                          5: 

$125,000 

a 

sus  .->:•.- 

1 

S3 

~i 

1 

_l 

MARY    HANNON    PLAYGROUND 


HOWARD  AVENUE  AND  HARLOW  STREET 


baseball  field 


PROJECT  DESCRIPTION 


RENOVATE  BASEBALL  FIELDS  AND  DRAINAGE  SYSTEM. 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA,  IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


IN  CONSTRUCTION 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

230,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S230.000 

TOTAL  TOTAL 

CAPITAL      NON  CITY      CAPITAL 

FUND     SOURCES      BUDGET 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 
SO 


230.000 
0 
0 
0 
0 
S230.000 


— 

230,000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S230.000 
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MISSION    HILL    PLAYGROUND 


TREMONT  AND  SMITH  STREETS 


JAMAICA  PLAIN 


PROJECT  DESCRIPTION 


RENOVATE  SOFTBALL  FIELD. 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA,  IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


IN  CONSTRUCTION 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

230,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S230.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 

so 


230,000 
0 
0 
0 
0 
S230.000 


— 

230.000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S230.000 

PAGEL  PLAYGROUND 


HYDE  PARK  AVENUE 


ROSLINDALE 


SoccerFicWj 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


REPLACE  EXISTING  ASPHALT  SURFACE  AND  REPLACE  WITH  TURF  FOR 
YOUTH  SOCCER  PLAYING  FIELD. 


SUPPORTS  ECONOMIC  DEVELOPMENT.  IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


STATUS 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


FY  94 


TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


0 
0 
0 
0 
0 
SO 


402,000 
0 
0 
0 
0 
S402.000 


0 
0 
0 
0 
0 
SO 


402,000 
0 
0 
0 
0 
$402,000 


— 

402.000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S402.000 

PETERS    PARK 


WASHINGTON  STREET  AND  SHAWUUT  AVENUE 


PUyjrwMJ 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


RENOVATE  PLAYLOT.  UPGRADE  SOFTBALL  FBJ>.  BEHOVE  VLMU*.   L 
REMNANT  OF  POOL.  RESTORE  LAWN.  AND  ENHANCE  ENTRANCE  »  •  ' 
LANDSCAPING 


COMPLIANCE  WITH  ADA.  IMPROVES  HEALTH  AWO  SAfETV 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMES~ 


IN  CONSTRUCTION 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


TOTAL 

-—a. 

FUNDING 

EXISTING 

CAPITAL 

MM  CITY 

DMOM 

SOURCE 

AUTHORIZATION 

FY  94 

FT  95-98 

FUND 

~^.  =  :£5 

= .  :o~ 

CITY  CAPITAL 

259.000 

0 

0 

259.000 

- 

:if  :•:•: 

STATE 

0 

0 

0 

0 

: 

: 

FEDERAL 

0 

0 

0 

0 

0 

: 

TRUST  FUND 

0 

0 

0 

0 

0 

: 

OTHER 

0 

0 

0 

0 

0 

: 

TOTAL  FUNDS 

$259,000 

so 

SO 

S2S3.000 

$9 

;;;;  :•:■: 

! 
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PHILLIPS    STREET    PLAY    AREA 


PHILLIPS  STREET 


CENTRAL  BUSINESS  DISTRICT 


PROJECT  DESCRIPTION 


RENOVATE  PARK,  REMOVE  ASPHALT.  AND  REPAIR  PLAY  EQUIPMENT. 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA,  IMPROVES  HEALTH  AND  SAFETY 


PLAYLOT    EQUIPMENT 


VARIOUS  LOCATIONS 


PROJECT  DESCRIPTION 


RETROFIT  EXISTING  PARK  PLAYLOTS  TO  CONFORM  WITH  THE 
AMERICANS  WITH  DISABILITIES  ACT  (ADA)  INCLUDING  EQUIPMENT. 
GRADE  CHANGES  AND  SURFACES.  CURB  CUTS.  AND  SIGNAGE. 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA 


DEPARTMENT 

PARKS  AND  RECREATION  DEPARTMENT 

DEPARTMENT 

PARKS  AND  RECREATION  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

STATUS 

TO  BE  SCHEDULED 

COMPLETION  DATE 

APRIL  1994 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

PROPOSED  FIN/ 

FUNDING 
SOURCE               AU 

INCING  AND  APPROPRIATIONS 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94                FY 

EXISTING 
rHORIZATION 

FY  94                FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 

115,000 

0 

0 

115,000 

— 

115,000 

CITY  CAPITAL 

288,000 

0                              0 

288.000 

— 

288,000 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0                              0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0                              0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0                              0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0                           0 

0 

0 

0 

TOTAL  FUNDS 

S115.000 

SO 

SO 

S1 15,000 

so 

S1 15.000 

TOTAL  FUNDS 

S288.000 

SO                         SO 

S288.000 

SO 

S288.000 
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|_ 

OUINCY    STREET    PLAY    AREA 


QUINCY  AND  STANLEY  STREETS 


DORCHESTER 


T7l^yaroun^5 


PROJECT  DESCRIPTION 

CONSTRUCT  NEW  PLAYLOT, 
PERSONS  WITH  DISABILITIES 

REPAIR  FENCING,  PROVIDE  ACCESS  FOR 
AND  ENHANCE  LANDSCAPING. 

PROJECT  CRITERIA 

COMPLIANCE  WITH  ADA,  IMPROVES  HEALTH  AND  SAFETY 

DEPARTMENT 

PARKS  AND  RECREATION  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

JUNE  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 
CAPITAL             NON  CITY 
FUND            SOURCES 

FUNDING                            EXISTING 
SOURCE               AUTHORIZATION 

FY  94               FY  95-98 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL                     250,000 
STATE                                              0 
FEDERAL                                         0 
TRUST  FUND                                       0 
OTHER                                              0 
TOTAL  FUNDS                  5250,000 

0                            0 
0                            0 
0                            0 
0                            0 
0                            0 
SO                         SO 

250,000 

0                          0 
0                          0 
0                          0 
0                          0 
5250,000                       SO 

250,000 
0 
0 
0 
0 
S250.000 

RIPLEY    PLAYGROUND 


RIPLEY  ROAD  ANO  HARVARD  STREET 


DORCHESTER 


•    y,tr-.r* 


PROJECT  DESCRIPTION  RENOVATE  PLAYLOT  ANO TENMS  AMD  BASXETBAU.  CtXATS  REFA* 

FENCING.  AND  ENHANCE  LAHOSCAPWG 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA.  IMPROVES  HEA.TH  MB  SAT-' 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


IN  CONSTRUCTION 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


TOTAL 

CAPITAL  Noncmr  BMOM 

RIND  SOURCES  =.:•;•- 


CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


300.000 
0 
0 
0 
0 
S300.000 


0 
0 
0 
0 
0 

so 


0 
0 
0 
0 
0 

so 


300  mo 

o 
o 
o 
o 

$300  900 


0 
SO 


: 
: 
: 
: 


;- 


ROGERS    PLAYGROUND 


LAKE  STREET  AND  ROGERS  PARK  AVENUE 


ALLSTON/BRIGHTON 


baseball  Tiald 


PROJECT  DESCRIPTION 


RENOVATE  AND  CONVERT  BASEBALL  FIELDS. 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA.  IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


TO  BE  SCHEDULED 


COMPLETION  DATE 


RONAN    PARK 


ADAMS  STREET  AND  MOUNT  IDA  ROAD 


DORCHESTER 


PROJECT  DESCRIPTION 


REHABILITATE  PATHWAYS. 


PROJECT  CRITERIA 


IMPROVES  HEALTH  AND  SAFETY.  COMPLIANCE  WITH  ADA 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

35-98 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING 

SOURCE 

EXISTING 
AUTHORIZATION 

FYS) 

FY 

TOTAL 

CAPITAL 
FUND 

NONCITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 

CAPITAL 

FUND 

NONcmr 

SOURCES 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 

81.000 

0 

0 

81,000 

- 

81.000 

CITY  CAPITAL 

0 

230.000 

0 

230.000 

— 

230.000 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

$81,000 

so 

SO 

S81.000 

so 

S81 .000 

TOTAL  FUNDS 

SO 

$230,000 

so 

S230.000 

SO 

5230.000 
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] 

ROSS    PARK 


WESTMINSTER  STREET  AND  AYLES  ROAD 


PROJECT  DESCRIPTION 


RENOVATE  AND  CONVERT  BASEBALL  FIELDS. 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA.  IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


TO  BE  SCHEDULED 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

31,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S31.000 

TOTAL 

TOTAL 

CAPITAL 

NONCITY 

CAPITAL 

94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

0 

0 

31,000 

— 

31,000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

SO 

S31.000 

so 

S31.000 

ROSSMORE-STEDMAM   PARK 


ROSSMORE  STREET  AND  STEOUAN  STREET 


JAMAICA  PLAIN 


PROJECT  DESCRIPTION 


REMOVE  DETERIORATED  FURWTURE  AM)  UPGRADE  LAW*  AM) 
FENCING- 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA  IMPROVES  HEALTH  *•.!  SJ^E*' 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTUEV 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

cmr 

ICES 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  93-96 

TOTAL 

CAPITAL 

TOTAL 
CAPITAL 

=  .:•;— 

crrY  CAPITAL 

0 

28.800 

0 

-  r  5  H 

— 

:;  M 

STATE 

0 

0 

0 

0 

0 

: 

FEDERAL 

0 

0 

0 

0 

0 

: 

TRUST  FUND 

0 

0 

0 

0 

0 

: 

OTHER 

0 

0 

0 

0 

0 

: 

TOTAL  FUNDS 

SO 

S28.S00 

SO 

S;f  B0Q 

>: 

?;.:  .-:: 
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: 

RUTHERFORD/HARVARD    MALL 


RUTHERFORD  AVENUE 


CHARLESTOWN 


PROJECT  DESCRIPTION 


RUTHERFORD  AVE:  REMOVE  PLAYLOT.  REPLACE  WITH  PASSIVE  OPEN 
SPACE.  HARVARD  MALL:  REPLACE  OBSOLETE  AND  DANGEROUS 
EQUIPMENT.  NEW  CURBING.  AND  REPAIR  PAVEMENT. 


PROJECT  CRITERIA 

COMPLIANCE  WITH  ADA.  PROMOTES  GOVERNMENT  EFFECTIVENESS. 
IMPROVES  HEALTH  AND  SAFETY 

DEPARTMENT 

PARKS  AND  RECREATION  DEPARTMENT 

STATUS 

PROPOSED  NEW  PROJECT 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FY  94 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

0 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

SO 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


230.000 
0 
0 
0 
0 
S230.000 


0 
0 
0 
0 
0 

so 


230,000 
0 
0 
0 
0 
S230.000 


— 

230.000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S230.000 

RYAN    FIELD    HOUSE 


HARBORVIEW 


CHARLESTOWN 


TieULfoviei 


PROJECT  DESCRIPTION 


REPOINT  STRUCTURE.  REPLACE  EXTERIOR  LIGHTING  AND  ROOF. 
RENOVATE  REST  ROOMS.  AND  PROVIDE  ACCESS  FOR  PERSONS  WITH 
DISABILITIES. 


PROJECT  CRITERIA 

COMPLIANCE  WITH  ADA.  IMPROVES  HEALTH  AND  SAFETY. 
AN  EXISTING  MUNICIPAL  FACILITY 

PRESERVES 

DEPARTMENT 

PARKS  AND  RECREATION  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

OCTOBER  1934 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                             EXISTING 
SOURCE                AUTHORIZATION 

TOTAL 
CAPITAL              NON  CITY 
FY  94                FY9S-98                      FUND             SOURCES 

TOTAL 
CAPTTAL 
BUDGET 

CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


94.000 
0 
0 
0 
0 
S94.000 


0 
0 
0 
0 

0 

so 


0 
0 
0 
0 
0 

so 


94.000 
0 
0 
0 
0 
S94.000 


0 
0 
0 
0 

so 


94.000 
0 

0 
0 
0 

S94  000 


RYAN    PLAYGROUND 


HARBORVIEW 


CHARLESTOWN 


PROJECT  DESCRIPTION 


REPLACE  OBSOLETE  PLAY  EQUIPMENT  WITH  NEW  ADA  COMPLIANT 
PLAYLOT. 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA,  IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


STATUS 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


SAINT   HELENA'S   PARK 


UNION  BTREE1 


PROJECT  DESCRIPTION 


REDEVELOP  COURTS  INTO  PLAYLOT  AMD  PASSIVE  A«EA.  REPLACE 

PAVING.  BENCHES   AND  FENCING 


PROJECT  CRITERIA 


COMPLIANCE  WTTH  ADA.  IMPROVES  -EiL'-  i'.C  Si  =  E~- 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTUE V 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-9B 

TOTAL 
CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FYM 

FY  95-96 

TOTAL 

=  .:•:.£- 

CITY  CAPITAL 

0 

172.500 

0 

172,500 

— 

172,500 

CITY  CAPITAL 

196.000 

57,500 

0 

2SX500 

- 

:;:  SM 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

: 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

: 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

: 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

: 

TOTAL  FUNDS 

SO 

S1 72,500 

SO 

S1 72,500 

so 

S1 72,500 

TOTAL  FUNDS 

S196.000 

S57.S00 

$0 

CT53.500 

so 

;:.c;  5H 

1 

61 

• 

SOUTH    END    LIBRARY    PARK 


TREMONT  AND  RUTLAND  STREETS 


PROJECT  DESCRIPTION 


RESET  ALL  PAVERS  AND  RED  BRICK  WALLS.  INSTALL  ORNAMENTAL 
STEEL  PICKET  FENCING,  AND  ENHANCE  LANDSCAPING. 


PROJECT  CRITERIA 

COMPLIANCE  WITH  ADA,  IMPROVES  HEALTH  AND  SAFETY 

DEPARTMENT 

PARKS  AND  RECREATION  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

APRIL  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

181.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S181.000 

TOTAL  TOTAL 

CAPITAL      NON  CITY      CAPITAL 

FUND     SOURCES      BUDGET 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 
SO 


181,000 
0 
0 
0 
0 
S181.000 


— 

181.000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S181.000 

SPRAY    DEVICES    AND    DRINKING    FOUNTAINS 


VARIOUS  LOCATIONS 


■prinking 
Peeices 


PROJECT  DESCRIPTION 


INSTALL  DRINKING  FOUNTAINS  ACCESSIBLE  FOR  PERSONS  WITH 
DISABILITIES. 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA,  PROMOTES  GOVERNMENT  EFFECTIVENESS 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


IN  CONSTRUCTION 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

161,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S161.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


0 

161.000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S161.000 

— 

161.000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S161.000 

SUMNER  AND  LAMSON  STREET  PLAYGROUNDS 


SUMNER  AND  LAMSON  STREETS 


EAST  BOSTON 


Vl&yyoortA*) 


PROJECT  DESCRIPTION 


RECONSTRUCT  PLAYLOT,  REPAIR  BASKETBALL  AND  STREET  HOCKEY 
COURTS,  AND  PROVIDE  ACCESS  FOR  PERSONS  WITH  DISABILITIES. 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA,  IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


IN  CONSTRUCTION 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


227,000 
0 
0 
0 
0 
$227,000 


0 
0 
0 
0 
0 
$0 


0 
0 
0 
0 
0 
SO 


227,000 
0 
0 
0 
0 
$227,000 


227,000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

S227.000 

SURFACE  AND  COURT  RENOVATIONS 


VARIOUS  LOCATIONS 


f   ^ 


5* 


«":• 


PROJECT  DESCRIPTION 


RE'.'OVE  i'.D  =  =  F^iCE  =i  _e:  %*  =  =  s-Z-  -i.-vi-.-: 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA.  IMPROVES  HEALTH  AM>  SAFETY 


DEPARTMENT 


P1RKS  AMD  BEC  =  Ei"  ON  :E  =  i  =  -'.'E>.- 


STATUS 


TO  BE  SCHEDULED 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


TOTAL 

-.-•«- 

FUNDING 

EXISTING 

CAPITAL 

•.;•. :  n 

:i^-i_ 

SOURCE 

AUTHORIZATION 

FY9J 

FY  95-88 

r.s- 

SOURCES 

s.r-SE- 

CrTY  CAPrTAL 

381.000 

0 

0 

3*1.000 

— 

381  M 

STATE 

0 

0 

0 

; 

0 

: 

FEDERAL 

0 

0 

0 

0 

0 

: 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

S3S1.000 

so 

s; 

$381,000 

8 

Sir'  M 

S3 

THOMPSON    SQUARE 


MAIN  AND  AUSTIN  STREETS 


CHARLESTOWN 


PROJECT  DESCRIPTION 


CONSTRUCT  PEDESTRIAN  PARK;  INSTALL  LIGHTING,  SEATING.  AND 
DRINKING  FOUNTAIN;  PLANT  TREES. 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA,  IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


IN  CONSTRUCTION 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

475,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S475.000 

TOTAL 

TOTAL 

CAPITAL 

NON  CITY 

CAPITAL 

94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

0 

0 

475.000 

— 

475,000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

SO 

S475.000 

so 

5475,000 

VARIOUS    DORCHESTER    SQUARES 


VARIOUS  LOCATIONS 


DORCHESTER 


PROJECT  DESCRIPTION 


WELLESLEY:  BARRIER  TO  PREVENT  CAR  ACCESS;  MULLEN:  NEW 
FENCING  AND  LANDSCAPING;  COPPENS:  NEW  LANDSCAPING;  AND 
ALLEN:  NEW  BENCHES  AND  TREES. 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA,  IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


FY  94 


TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


0 
0 
0 
0 
0 
SO 


207.000 
0 
0 
0 
0 
S207.000 


0 
0 
0 
0 
0 
SO 


207.000 
0 
0 
0 
0 
S207.000 


— 

207.000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S207.000 

WALNUT    STREET    PLAYLOT 


WINTHROP   PARK 


WALNUT  STREET 


PROJECT  DESCRIPTION 


CONSTRUCT  NEW  PLAYLOT. 


PROJECT  CRITERIA 

COMPLIANCE  WITH  ADA.  IMPROVES  HEALTH  AND  SAFETY 

DEPARTMENT 

PARKS  AND  RECREATION  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

APRIL  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                           EXISTING 
SOURCE               AUTHORIZATION 

FY  94             FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL                     150.000 
STATE                                              0 
FEDERAL                                         0 
TRUST  FUND                                   0 
OTHER                                              0 
,     TOTAL  FUNDS                  S1 50,000 

0                          0 
0                          0 
0                         0 
0                          0 
0                          0 
SO                       SO 

150.000 
0 
0 
0 
0 
3150,000 

0 
0 
0 
0 
SO 

150,000 
0 
0 
0 
0 
S1 50.000 

DANUBE  AND  OACIA  STREETS 


ROXBURY 


PROJECT  DESCRIPTION 


RENOVATE  PIAVLOT  AND  STABUZE  UMLHfcl  t  »Atl 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA   IUPROYES  HEA-^V  *•.:  SA^E*- 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


IN  CONSTRUCTION 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


TOTAL 

IOTM 

FUNDING 

EXISTING 

CAPITAL 

s;-. :  n 

:i=--i. 

SOURCE 

AUTHORIZATION 

FY  94 

FY95-9* 

^.-.c 

>:.=:£ s 

BODGE) 

CITY  CAPITAL 

870.000 

0 

0 

670,000 

— 

Dl  X'.' 

STATE 

0 

0 

0 

0 

0 

: 

FEDERAL 

0 

0 

0 

0 

0 

: 

TRUST  FUND 

0 

0 

0 

0 

0 

: 

OTHER 

0 

0 

0 

0 

0 

: 

TOTAL  FUNDS 

$870,000 

SO 

St 

S870.000 

K 

Sc  n  ;•:•: 

I 

BS 

WOLCOTT    SQUARE 


PRESCOTT  AND  NEPONSET  VALLEY  PARKWAY 


HYDE  PARK 


73wn    Saoa-VZ. 


PROJECT  DESCRIPTION 


REHABILITATE  FENCING.   NEW  PAVING  AND  LANDSCAPING. 


PROJECT  CRITERIA 


SUPPORTS  ECONOMIC  DEVELOPMENT 


ALFORD  STREET  BRIDGE 


ALFORD  STREET 


CHARLESTOWN 


Si'Jdje? 


PROJECT  DESCRIPTION 


BRIDGE  REHABILITATION.  STATE  AND  FEDERAL  FUNDS  ANTICIPATED 
FOR  CONSTRUCTION. 


PROJECT  CRITERIA 


PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 


DEPARTMENT 

PARKS  AND  RECREATION  DEPARTMENT 

DEPARTMENT 

PUBLIC  WORKS  DEPARTMENT 

STATUS 

PROPOSED  NEW  PROJECT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

NA 

COMPLETION  DATE 

JULY  1995 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94               FY  95-98 

TOTAL 

CAPITAL 

FUND 

NONCITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

FUNDING                           EXISTING 
SOURCE               AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 

CAPITAL 

FUND 

NONCITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 

0 

115,000 

0 

115.000 

- 

115,000 

CITY  CAPITAL 

606.000 

715.000 

0 

1.321.000 

— 

1,321.000 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

so 

S1 15.000 

so 

S1 15.000 

so 

S1 15.000 

TOTAL  FUNDS 

S606.000 

S71 5.000 

SO 

S1 .321.000 

SO 

SI.  321. 000 

66 

l_ 

1 

AMERICAN    LEGION    BRIDGE 


AMERICAN  LEGION  HIGHWAY 


PROJECT  DESCRIPTION 


DESIGN  REHABILITATION  OF  BRIDGE.  STATE  AND  FEDERAL 
CONSTRUCTION  FUNDS  ANTICIPATED. 


PROJECT  CRITERIA 


DEPARTMENT 


IMPROVES  HEALTH  AND  SAFETY,  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY 


PUBLIC  WORKS  DEPARTMENT 


STATUS 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 

TOTAL 

FUNDING 

EXISTING 

CAPITAL 

NON  CITY 

CAPITAL 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

CITY  CAPITAL 

92,000 

20,000 

0 

112,000 

— 

112.000 

STATE 

0 

0 

0 

0 

140,000 

140,000 

FEDERAL 

0 

0 

0 

0 

560.000 

560.000 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

$92,000 

$20,000 

SO 

S1 12,000 

$700,000 

S812.000 

BELGRADE    AVENUE    BRIDGE 


BELGRADE  AVENUE 


WESTROXBURY 


r  ■  ■■■■• 


PROJECT  DESCRIPTION 


COMPLETE  DESIGN  AND  ENGMEERMG  ANALYSIS FOR ntH«a»-  I 

RECONSTRUCTION.  STATE  AMD  FEDERAL  CONSTRUCTION  f 
ANTICIPATED 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AM  tJUhl— .  MUMOFM. 

FACILITY 

DEPARTMENT 

PUBUC  WORKS  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


rami 

FUNDING 

EXISTING 

CAPITAL 

HON  CITY 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

SOURCES 

S.Oi£- 

CITY  CAPITAL 

81.000 

0 

0 

;•  m 

— 

f  M 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

1 

TRUST  FUND 

0 

0 

0 

0 

0 

: 

OTHER 

0 

0 

0 

0 

0 

: 

TOTAL  FUNDS 

SSI  .000 

so 

s: 

SS1.000 

so 

S»  .-.X 

I 

BLAKEMORE  STREET  BRIDGE 


BLAKEMORE  STREET 


ROSLINDALE 


BRIDGE    ENGINEERING    OVERVIEW 


PROJECT  DESCRIPTION 


COMPLETE  DESIGN  AND  ENGINEERING  ANALYSIS  FOR  REHABILITATION/ 
RECONSTRUCTION.  STATE  AND  FEDERAL  CONSTRUCTION  FUNDING 
ANTICIPATED- 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY 
FACILITY 

PRESERVES  AN  EXISTING  MUNICIPAL 

DEPARTMENT 

PUBLIC  WORKS  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                             EXISTING 
SOURCE                AUTHORIZATION 

FY  94               FY  95-98 

TOTAL                                                  TOTAL 

CAPITAL              NON  CITY                CAPITAL 

FUND             SOURCES                BUDGET 

CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


35.000 
0 
0 
0 
0 
S35.000 


0 
0 
0 
0 
0 
SO 


0 

35.000 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

S35.000 

— 

35.000 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

S35.000 

68 


VARIOUS  LOCATIONS 


dMltt 


PROJECT  DESCRIPTION 


REVIEW  BRIDGE  DESIGN  AND  ENGINEERING  PLANS.  COMPLETE  BRIDGE 
DESIGN  WHERE  DIRECTED. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY 
FACILITY 

PRESERVES  AN  EXISTING  MUNICIPAL 

DEPARTMENT 

PUBUC  WORKS  DEPARTMENT 

STATUS 

ONGOING  PROGRAM 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                           EXISTING 
SOURCE                AUTHORIZATION 

FY  94               FY  95-98 

TOTAL                                                  TOTAL 

CAPITAL              NON  CITY               CAPITAL 

FUND            SOURCES               BUDGET 

CITY  CAPITAL 

1,051.000 

500,000 

STATE 

0 

0 

FEDERAL 

0 

0 

TRUST  FUND 

0 

0 

OTHER 

0 

0 

TOTAL  FUNDS 

SI,  051 ,000 

S500.000 

0 

1.551.000 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

SI.  551 ,000 

0 
0 
0 
0 

so 


1,551.000 
0 
0 
0 
0 
S1 .551 .000 


BRIDGE    REPAIRS 


COMMONWEALTH   AVENUE 


VARIOUS  LOCATIONS 


PROJECT  DESCRIPTION 


EMERGENCY  BRIDGE  REPAIRS  AT  VARIOUS  BRIDGES  AS  NEEDED. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY,  MITIGATES  AN  ENVIRONMENTAL 
HAZARD,  PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 

DEPARTMENT 

PUBLIC  WORKS  DEPARTMENT 

STATUS 

ONGOING  PROGRAM 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                           EXISTING 
SOURCE               AUTHORIZATION 

TOTAL                                               TOTAL 

CAPITAL             NON  CITY               CAPITAL 

FY  94               FY  95-98                    FUND            SOURCES               BUDGET 

CITY  CAPITAL 

0 

2,700,000 

0 

2,700,000 

— 

2.700,000 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

$0 

52,700,000 

SO 

S2.700.000 

SO 

S2.700.000 

PACKARDS  CORNER  TO  KELTON  STREET 


ALLSTON/BRIGHTOM 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


DEPARTMENT 


DEVELOP  DESKSNfENGMEERMG  PLANS  TO  RECONSTRUCT  ROAT  I 
SIDEWALKS  IHCLUDMG  NEW  SIGNALS.  STREET  LXXTS  AMD  UCTtS 
TO  IMPROVE  PUBLIC  SAFETY.  TROLLEY  TRACKS  1X1.  BE  MOVED  TO  TME 
MIDDLE  OF  THE  ROAD 


IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EXSTMG 
FACIUTY 


PUBUC  WORKS  DEPARTMENT 


STATUS 


TO  BE  SCHEDULED 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


-:-«. 

■OEM 

FUNDING 

EXISTING 

;a=-i- 

■»:>.  cm 

cwim 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-96 

FUND 

ic-.=-:fs 

HDSE1 

CITY  CAPITAL 

0 

576.000 

0 

sn  BOB 

- 

at  m 

STATE 

0 

0 

0 

0 

3*30.000 

;  m  m 

FEDERAL 

0 

0 

0 

0 

• :  soo  xc 

■  :■  BM  :•:•: 

TRUST  FUND 

0 

0 

0 

0 

0 

1 

OTHER 

0 

0 

0 

0 

0 

: 

TOTAL  FUNDS 

SO 

SS76.000 

SO 

SSW  MO 

>  ■ '  :•:«:  BM 

SftJBt  :<:•: 

1 

GS 

~ I 

CUMMINS    HIGHWAY    BRIDGE    OVER    RAILROAD 


CUMMINS  HIGHWAY 


ROSLINDALE 


PROJECT  DESCRIPTION 


COMPLETE  DESIGN  AND  ENGINEERING  ANALYSIS  FOR  REHABILITATION/ 
RECONSTRUCTION.  STATE  AND  FEDERAL  CONSTRUCTION  FUNDING. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILrTY 

DEPARTMENT 

PUBLIC  WORKS  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

JUNE  1995 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

122,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

SI  22.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 

so 


122.000 
0 
0 
0 
0 
S1 22,000 


194,000 

778,000 

0 

0 


122,000 

194.000 

778,000 

0 

0 


S972.000    S1 .094,000 


DALTON    STREET    BRIDGE 


DALTON  STREET 


PROJECT  DESCRIPTION 


COMPLETE  DESIGN  AND  ENGINEERING  ANALYSIS  FOR  REHABILITATION/ 
RECONSTRUCTION.  STATE  AND  FEDERAL  CONSTRUCTION  FUNDING 
ANTICIPATED. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY 
FACILITY 

PRESERVES  AN  EXISTING  MUNICIPAL 

DEPARTMENT 

PUBLIC  WORKS  DEPARTMENT 

STATUS 

TO  BE  SCHEDULED 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                             EXISTING 
SOURCE                AUTHORIZATION 

FY  94                FY  95-98 

TOTAL                                                  TOTAL 

CAPITAL              NON  CITY               CAPITAL 

FUND            SOURCES               BUDGET 

CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


32,000 
0 
0 
0 
0 
S32.000 


0 
0 
0 
0 
0 
SO 


0 

32.000 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

S32.000 

0 
0 
0 
0 

so 


32.000 
0 
0 
0 
0 
S32.0O0 


DANA    AVENUE    BRIDGE 


DANA  AVENUE 


JbmbL 


Bridges 


PROJECT  DESCRIPTION 


COMPLETE  DESIGN  AND  ENGINEERING  ANALYSIS  FOR  REHABILITATION/ 
RECONSTRUCTION.  STATE  AND  FEDERAL  CONSTRUCTION  FUNDING 
ANTICIPATED. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY 
FACILITY 

PRESERVES  AN  EXISTING  MUNICIPAL 

DEPARTMENT 

PUBLIC  WORKS  DEPARTMENT 

STATUS 

TO  BE  SCHEDULED 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                           EXISTING 
SOURCE                 AUTHORIZATION 

FY  94               FY  95-98 

TOTAL                                               TOTAL 

CAPITAL             NON  CITY               CAPITAL 

FUND            SOURCES               BUDGET 

CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


60.000 
0 
0 
0 
0 
S60.000 


0 
0 
0 
0 
0 
SO 


0 

60.000 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

S60.000 

— 

60.000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S60.000 

GARDNER    STREET   LANDFILL 


200  GARDNER  STREET 


WESTROXBURY 


Aiitfjmtrti 


PROJECT  DESCRIPTION 


PREPARE  CLOSURE  ANO  REVISE  PLAN  FOR  GARDNER  STREET  I  IWII 


PROJECT  CRITERIA 

IMPROVES  HEALTH  ANO  SAFETY.  PROMOTES  GOVERNMENT 
EFFECTIVENESS 

DEPARTMENT 

PUBUC  WORKS  DEPARTMENT 

STATUS 

PROPOSED  NEW  PROJECT 

COMPLETION  OATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

FY  94 

CITY  CAPrTAL 

0 

200.000 

STATE 

0 

0 

FEDERAL 

0 

0 

TRUST  FUND 

0 

0 

OTHER 

0 

0 

TOTAL  FUNDS 

so 

S200.000 

ram 

RUM 


root 
EamM 

=  .:•:-£- 


0 
0 
0 
0 
0 

so 


o 

c 

0 

0 

<::■:  DOC 


HOUSING  DEVELOPMENT  INFRASTRUCTURE 


VARIOUS  LOCATIONS 


PROJECT  DESCRIPTION 


ROADWAY,  SIDEWALK,  AND  STREET  LIGHTING  IMPROVEMENTS  TO 
SUPPORT  PFD  AND  BRA  HOUSING. 


PROJECT  CRITERIA 

SUPPORTS  ECONOMIC  DEVELOPMENT,  PRESERVES  AN  EXISTING 
MUNICIPAL  FACILITY 

DEPARTMENT 

PUBLIC  WORKS  DEPARTMENT 

STATUS 

ONGOING  PROGRAM 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

3,258,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S3.258.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 

so 


3,258.000 
0 
0 
0 
0 


SO        S3.258.000 


— 

3,258,000 

0 

0 

0 

0 

0 

0 

0 

0 

$0 

S3.258.000 

HYDE    PARK    AVENUE 


WALK  HILL  AVENUE  TO  WEST  STREET 


HYDE  PARK 


PROJECT  DESCRIPTION 


STREETSCAPE  IMPROVEMENTS  INCLUDING  LIGHTING  AND  TREES. 


PROJECT  CRITERIA 


PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 


DEPARTMENT 


PUBLIC  WORKS  DEPARTMENT 


PLANNING  STUDY 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 

TOTAL 

FUNDING 

EXISTING 

CAPITAL 

NON  CITY 

CAPITAL 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

CITY  CAPITAL 

100,000 

100.000 

0 

200.000 

— 

200.000 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

5100,000 

S100.000 

SO 

S200.000 

SO 

S200.000 

HYDE    PARK    AVENUE    BRIDGE    OVER    MOTHER    BROOK 


HYDE  PARK  AVENUE 


PROJECT  DESCRIPTION 


COMPLETE  DESIGN  AND  ENGINEERING  ANALYSIS  FOR  REHABILITATION/ 
RECONSTRUCTION.  STATE  AND  FEDERAL  CONSTRUCTION  FUNDING 
ANTICIPATED. 


IPSWICH    STREET   BRIDGE 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY 

DEPARTMENT 

PUBLIC  WORKS  DEPAF1TMEN1 

STATUS 

COMPLETED 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


TOTAL 

TOTAL 

FUNDING 

EXISTING 

CAPITAL 

NON  CITY 

CAPITAL 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

CITY  CAPITAL 

0 

0 

0 

0 

— 

0 

STATE 

0 

0 

0 

0 

478.000 

478,000 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

SO 

SO 

SO 

SO 

S478.000 

S478.000 

IPSWICH  STREET 


FENV/AY/KENMORE 


PROJECT  DESCRIPTION  DESIGN  BRIDGE  REHABILITATION  STATE  AND FEDERAL COMSTIUCIOi 

FUNDS  ANTICIPATED 


PROJECT  CRITERIA 


IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EXSTMC 
FACILITY 


DEPARTMENT 


PUBUC  WORKS  DEPARTMENT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

FY9J 

CITY  CAPITAL 

150.000 

130.000 

STATE 

0 

0 

FEDERAL 

0 

0 

TRUST  FUND 

0 

0 

OTHER 

0 

0 

TOTAL  FUNDS 

S150.000 

S130.000 

TOTAL 

FUND 


ma 
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JOHN    ELIOT    SQUARE 


HOXBURY  STREET 


PROJECT  DESCRIPTION 


RECONSTRUCT  ROADWAYS  AND  BRICK  SIDEWALKS,  INSTALL  LIGHTING. 
AND  PLANT  TREES. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY.  COMPLIANCE  WITH  ADA 

DEPARTMENT 

PUBLIC  WORKS  DEPARTMENT 

STATUS 

TO  BE  SCHEDULED 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

1.062,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S1 .062,000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


1.062,000 
0 
0 
0 
0 


SO         S1 ,062,000 


— 

1,062,000 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

S1 ,062,000 

MASSACHUSETTS    AVENUE    BRIDGE 


MASSACHUSETTS  AVENUE 


~£iimL 


PROJECT  DESCRIPTION 


DESIGN  REHABILITATION  OF  BRIDGE.  STATE  AND  FEDERAL 
CONSTRUCTION  FUNDS  ANTICIPATED. 


PROJECT  CRITERIA 


DEPARTMENT 


IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY 

PUBLIC  WORKS  DEPARTMENT 


TO  BE  SCHEDULED 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 

TOTAL 

FUNDING 

EXISTING 

CAPITAL 

NON  CITY 

CAPITAL 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

CITY  CAPITAL 

118.000 

68,000 

0 

186,000 

— 

186.000 

STATE 

0 

0 

0 

0 

160.000 

160.000 

FEDERAL 

0 

0 

0 

0 

640.000 

640,000 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

S1 18,000 

S68.000 

SO 

S1 86,000 

S800.000 

S966.000 

MCARDLE    BRIDGE 


MERIDIAN  STREET 


EAST  BOSTON 


jBsfkMC 


3<'l<i<]t'5 


PROJECT  DESCRIPTION 


DESIGN  REHABILITATION  OF  BRIDGE.  STATE  AND  FEDERAL 
CONSTRUCTION  FUNDS  ANTICIPATED. 


PROJECT  CRITERIA 


DEPARTMENT 


IMPROVES  HEALTH  AND  SAFETY,  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY 


PUBLIC  WORKS  DEPARTMENT 


STATUS 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 

TOTAL 

FUNDING 

EXISTING 

CAPITAL 

NON  CITY 

CAPITAL 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

CITY  CAPITAL 

731.000 

125,000 

0 

856.000 

- 

856.000 

STATE 

0 

0 

0 

0 

1,220,000 

1.220.000 

FEDERAL 

0 

0 

0 

0 

4,880.000 

4,880,000 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

$731,000 

3125,000 

SO 

S856.000 

S6.100.000 

S6.956.000 

NEIGHBORHOOD    BUSINESS   DISTRICTS 


VARIOUS  LOCATIONS 


PROJECT  DESCRIPTION 


ROADWAY  RESURFACING.  SDEWALK  REPARS.  AM> SIHttl 
IMPROVEMENTS  IN  VARIOUS  NEIGHBORHOOD  BU5SCSS 


PROJECT  CRITERIA 


PRESERVES  AN  EXISTING  UUNOPAL  FACUTY  SUPPORTS  E 
DEVELOPMENT 


DEPARTMENT 


PUBUC  WORKS  DEPARTMENT 


ONGOING  PROGRAM 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


TOTAL 

-:-i- 

FUNDING 

EXISTING 

CAPITAL 

.-1.--1, 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

=.s: 

SC,  =  T£5 

=.:>iE- 

CITY  CAPITAL 

1.865.000 

1.500.000 

0 

3  365.000 

- 

WM 

STATE 

0 

0 

0 

0 

0 

: 

FEDERAL 

0 

0 

0 

0 

0 

: 

TRUST  FUND 

0 

0 

0 

0 

0 

: 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

S1 .865.000 

S1.SOO.000 

SO 

<-'  36S  BOO 

*: 

S:-  .-r-:  M 

I 

75 

RESERVATION    ROAD    BRIDGE 


RESERVATION  ROAD  OVER  MOTHER  BROOK 


JSmmL 


#n4je5 


PROJECT  DESCRIPTION 


COMPLETE  DESIGN  AND  ENGINEERING  ANALYSIS  FOR  REHABILITATION/ 
RECONSTRUCTION.  STATE  AND  FEDERAL  CONSTRUCTION  FUNDING 
ANTICIPATED. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY 

DEPARTMENT 

PUBLIC  WORKS  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

122,000 

STATE 

0 

FEOEP.AL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S122.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 

so 


0 
0 
0 
0 
0 

so 


122.000 
0 
0 
0 
0 
S122.000 


160.000 

640,000 

0 

0 

seoo.ooo 


122,000 

160,000 

640,000 

0 

0 

S922.000 
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ROADWAY    RECONSTRUCTION    FY94-FY98 


VARIOUS  LOCATIONS 


PROJECT  DESCRIPTION 


RECONSTRUCT  NEARLY  97  MILES  OF  ROADWAY  INCLUDING  NEW 
SIDEWALKS  AND  UNDERGROUND  LIGHTING  CONDUITS. 


PROJECT  CRITERIA 


PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY.  COMPLIANCE  WITH  ADA 


DEPARTMENT 


PUBLIC  WORKS  DEPARTMENT 


ONGOING  PROGRAM 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

SUIIHl  I 


EXISTING 
AUTHORIZATION 


FY  94 


FY  95-98 


TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


CITY  CAPITAL  21,276,000  20,000,000  35,388.000  76.666.000 

STATE  19,315,000  13.894,000  0  33,209.000 

FEDERAL  0  0  0  0 

TRUST  FUND  0  0  0  0 

OTHER  0  0  0  0 

TOTAL  FUNDS  S40.593.000  S33,894,000  S35.388.000  S109.875.000 


—  76.666,000 
0  33.209.000 
0  0 

0  0  J 

o  o 

SO  S109.875.000 


ROADWAY    RESURFACING    FY94-FY98 


VARIOUS  LOCATIONS 


PROJECT  DESCRIPTION 


MILL,  OVERLAY.  AND  RESURFACE  MORE  THAN  142  MILES  OF  ROADWAYS 


PROJECT  CRITERIA 


PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 


DEPARTMENT 


PUBLIC  WORKS  DEPARTMENT 


ONGOING  PROGRAM 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

4,786.000 

STATE 

1,570.000 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

$6,356,000 

FY  94 


FY  95-98 


TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


4,261,000  2.266.000  11.313,000 

0  0  1,570,000 

0  0  0 

0  0  0 

0  0  0 

S6,356,000         S4,261,000  52,266,000  S1 2,883.000 


—  11.313,000 

0  1.570,000 

0  0 

0  0 

0  0 

SO  S12.883.000 


SARATOGA  STREET  BRIDGE 


SARATOGA  STREET 


EAffl  BOSTON 


PROJECT  DESCRIPTION 


COMPLETE  DESIGN  AMO  ENGMEERMG  ANAL 
RECONSTRUCTOH-  STATE  AMO  FEDERAL 
ANTICIPATED 


vss  for  <SM*aa/TATo« 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AMO  SAFETY  PRESERVES  AM  EJUS  IMC.  auwOTM. 

FACILITY 

DEPARTMENT 

PUBLIC  WORKS  DEPARTMENT 

STATUS 

TO  BE  SCHEDULED 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

15.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S15.000 

0 
0 
0 
0 
0 
SO 


-9e 

TOTAL 

CAPITAL 

FUMO 

MMOTT 
SOURCES 

TOTAL 
BUDGET 

0 

15  000 

- 

• <  M 

0 

0 

0 

• 

0 

0 

e 

1 

0 

0 

e 

• 

0 

0 

e 

: 

so 

SIS  000 

s-- 

— 


SIDEWALK    RECONSTRUCTION    FY94-FY98 


VARIOUS  LOCATIONS 


PROJECT  DESCRIPTION 


RECONSTRUCT  MORE  THAN  16  MILES  OF  SIDEWALKS. 


PROJECT  CRITERIA 


PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY,  COMPLIANCE  WITH  ADA 


DEPARTMENT 


PUBLIC  WORKS  DEPARTMENT 


ONGOING  PROGRAM 


COMPLETION  DATE 


SOUTH    STREET 


ARBORWAY  TO  CENTRE  STREET 


JAMAICA  PLAIN 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


DEPARTMENT 


DEVELOP  DESIGN  AND  ENGINEERING  PLANS  TO  RECONSTRUCT  SOUTH 
STREET  FROM  CENTRE  STREET  TO  THE  ARBORWAY  IN  CONJUNCTION 
WITH  THE  MBTA  RESTORATION  OF  THE  ARBORWAY.  STATE  AND 
FEDERAL  FUNDING  ANTICIPATED  FOR  CONSTRUCTION. 

IMPROVES  HEALTH  AND  SAFETY,  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY,  COMPLIANCE  WITH  ADA 

PUBLIC  WORKS  DEPARTMENT 


COMPLETION  DATE 


PROPOSED 

FINANCING  AND 

EXISTING 
AUTHORIZATION 

APPROPRIAT 

IONS 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 
CAPITAL 
BUDGET 

FUNDING 
SOURCE 

FY  94 

FY  95-98 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

CITY  CAPITAL 

8,000,000 

3,000,000 

4,747,000 

15,747,000 

- 

15,747,000 

CITY  CAPITAL 

0 

0 

0 

0 

— 

0 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

239,000 

0 

0 

239.000 

600.000 

839.000 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

2,400.000 

2,400,000 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

01 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

S8.000.000 

S3.000.000 

S4.747.000 

S1 5,747,000 

so 

S1 5,747.000 

TOTAL  FUNDS 

S239.000 

SO 

SO 

S239.000 

S3.000.000 

S3 .239.000 
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I 

1 

STREETLIGHTING    FY94-FY98 


TRANSPORTATION   PROJECTS 


VARIOUS  LOCATIONS 


Hired  LijhVwa 


PROJECT  DESCRIPTION 


INSTALL  MORE  THAN  7.300  NEW  LIGHTING  POLES  AND  FIXTURES  ON 
RECONSTRUCTED  STREETS. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY 

DEPARTMENT 

PUBLIC  WORKS  DEPARTMENT 

STATUS 

ONGOING  PROGRAM 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


1    FUNDING 
'    SOURCE 


EXISTING 
AUTHORIZATION 


TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


CITY  CAPITAL 

5.180.000 

3,500,000 

3,625,000 

12,305,000 

— 

12,305.000 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

]   TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

|  TOTAL  FUNDS 

$5,180,000 

S3.500.000 

$3,625,000 

S1 2,305.000 

so 

$12,305,000 

VARIOUS  INTERSECTIONS 


CITYWIDE 


PROJECT  DESCRIPTION 


DEVELOPMENT  OF  TRANSPORTATION 

CITY  INTERSECTIONS  TO  BE  MCORPORATED  MTO 

PROGRAM. 


PROJECT  CRITERIA 


IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


PUBLIC  WORKS  DEPARTMENT 


ONGOING  PROGRAM 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

120.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

SI  20  DM 

0 
0 
0 
0 
0 

so 


-9S 

CAPITAL 

Fua 

v:s  cm 

SOURCES 

0 

1X0  MO 

- 

0 

0 

: 

• 

0 

0 

0 

• 

0 

0 

0 

c 

0 

0 

0 

: 

$0 

<  • : ;  xv 

$0 

s-.\-  M 

7S 


WALWORTH  STREET  BRIDGE 


WALWORTH  STREET 


ROSL1NDALE 


PROJECT  DESCRIPTION 


COMPLETE  DESIGN  AND  ENGINEERING  ANALYSIS  FOR  REHABILFTATION/ 
RECONSTRUCTION.  STATE  AND  FEDERAL  CONSTRUCTION  FUNDING 
ANTICIPATED. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY,  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY 

DEPARTMENT 

PUBLIC  WORKS  DEPARTMENT 

STATUS 

IN  OESIGN 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

99.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S99.000 

TOTAL 

TOTAL 

CAPITAL 

NONCFTY 

CAPITAL 

94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

0 

0 

99.000 

— 

99,000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

SO 

S99.000 

so 

S99.000 

CENTRE    STREET    PARKING    FACILITY 


490-498  CENTRE  STREET 


JAMAICA  PLAIN 


■P*vkm.L«t5 


PROJECT  DESCRIPTION 


DESIGN  AND  CONSTRUCT  PARKING  FACILITY  AT  A  SITE  ACROSS  FROM 
THE  CURLEY  SCHOOL  TO  INCLUDE  LANDSCAPING- 


PROJECT  CRITERIA 

PROMOTES  GOVERNMENT  EFFECTIVENESS,  SUPPORTS  ECONOMIC 
DEVELOPMENT 

DEPARTMENT 

PUBUC  FACILITIES  DEPARTMENT 

STATUS 

PROPOSED  NEW  PROJECT 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


TOTAL 

TOTAL 

FUNDING 

EXISTING 

CAPITAL 

NONCITY 

CAPrTAL 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

CITY  CAPITAL 

0 

400.000 

0 

400.000 

— 

400.000 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

° 

TRUST  FUND 

0 

0 

0 

0 

0 

01 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

so 

S400.000 

SO 

S400.000 

so 

S400  MM 

STRAND    THEATRE 


VERONICA    B.    SMITH    MULTISERVICE   SENIOR   CENTER 


COLUMBIA  ROAD 


DORCHESTER 


and  Kepur? 


PROJECT  DESCRIPTION 


GENERAL  REPAIRS  INCLUDING  HEATING  SYSTEM  AND  REPOINTING  OF 
BUILDING.  PAINT  AND  PATCH  WATER-DAMAGED  PLASTER.  REPAIR 
SIDEWALK. 


PROJECT  CRITERIA 


IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EXISTING 
MUNICIPAL  FACILITY 


DEPARTMENT 


PUBLIC  FACILITIES  DEPARTMENT 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


0 

837,200 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S837.200 

0 

837.200 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

S837.200 

— 

837.200 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S837.200 

CHESTNUT  HILL  AVENUE 


ALLSTON/BRK3HTON 


^»»*tn*«ify  £«i<W  J 


PROJECT  DESCRIPTION 


RENOVATE  BASEMENT  SPACE.  MPROVE  HEATMG  SYSTEM.  « 
WINDOWS.  KSTALL  ELEVATOR  MPROVE  ACCESS  FOB  » 
DISABILITIES    AND  ENHANCE  LANOSCAPWG. 


PROJECT  CRITERIA 


IUPROVES  HEALTH  AND  SAFETY.  I 
FACIUTY.  COMPLIANCE  WTTM  ADA 


DEPARTMENT 


REAL  PROPERT.  CEOAS-UE'.- 


STATUS 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

1.855.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

SI  .855.000 

TOTAL 

.-*-  "I. 

fW 

n  m  m 

FUME 

0 

0 

•  Sir  M 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

so 

so 

si  ass  got 

."I--"  I. 


Public  Safety 


Maverick  Square.  East  Boston 


PUBLIC  SAFETY 


Programs 


Goals 


Ensure  the  safety  and  well-being  of  Boston's 
citizens,  workers,  and  visitors  through  efforts  to 
free  the  City  from  crime  and  fear: 

•  Utilize  infrastructure  investments  such  as 
public  lighting  upgrades  as  a  direct  and 
strategic  tool  for  ensuring  public  safety  in 
neighborhood  business  districts,  residential 
areas,  and  downtown. 

•  Maintain  a  public  safety  force  that  is 
thoroughly  trained  and  well-equipped 
in  order  to  provide  the  best  possible 
protection. 

•  Compete  economically  and  technologically 
to  deliver  the  most  reliable  police  protec- 
tion services  with  modernized  and  efficient 
facilities,  equipment,  and  emergency 
communication  systems. 

•  Enhance  the  fire  protection  services 
through  modernized  facilities,  state-of-the- 
art  frontline  fire-fighting  equipment,  and 
rescue  transportation. 


•  Restore  existing  facilities  and  construct  new 
ones  to  support  the  Seighborhood  Policing 
Initiative,  which  includes  planning  for 
construction  of  a  new  South  End  .Area  D 
neighborhood  police  station. 

•  Break  ground  for  the  new  construction  of 
a  Police  Headquarters  on  the  Southwest 
Corridor  in  Lower  Roxbury,  and  install  and 
coordinate  state-of-the-art  investigative 
systems  and  equipment. 

•  Implement  the  City's  public  safer*  communica- 
tions system,  which  includes  Enhanced  9-1-1. 
the  Computer-Aided-Dispatch  (CAD) 
system,  and  an  Emergency  Backup  Center. 

•  Complete  a  master  plan  of  all  existing  fire- 
fightitigfacilities  and  continue  the  compre- 
hensive assessment  and  investment  in 
equipment  through  the  Strategic  Five-Year 
Replacement  of  Fire-fighting  Apparatus. 

•  Integrate  a  streetlighting  installation  program 
with  policing  efforts  to  increase  visibility 
and  heighten  public  safety. 


Projects 


Police  Stations 
Police  Headquarter-. 
Police  Training  Acadeim 
Firehousi — 

Fire-fighting   Apparatus 
Fireboat 
Radio  Systems 
CAD  Systems 
Traffic   Sienalizaiion 
Sprinkler  Systems 
Mobile   Generators 


I  :• 


PUBLIC  SAFETY 

Overview 

Challenges 

Boston  today  is  a  safer  place  than  it 

from  an  antiquated  headquarters 

Perceptions  about  safety  tend  to 

The  Neighborhood  Policing 

was  in  1989  or  1974  or  1944.  The 

facility  on  Berkeley  Street  in  the 

define  an  urban  experience. 

Program  launched  in  Boston 

Citv  in  the  1940s  experienced  a  peak 

do\mtown  area,  ^ith  systems 

Boston's  citizens  and  visitors  judge 

provides  a  strong  foundation  of 

population  of  800.000  residents.  The 

fragmented  in  several  locations. 

their  sense  of  personal  safety  by 

support.  The  partnership,  prob- 

mid-1970s was  a  time  of  coping  with 

The  planning  for  a  new  Area  D 

factors  that  are  not  always  sup- 

lem-solving, and  prevention 

a  school  busing  crisis  and  an  unparal- 

South End  neighborhood  police 

ported  by  crime  statistics  and  arson 

components  of  this  initiative  are 

leled  wave  of  arson.  Boston  in  1994 

station  is  also  being  launched  with 

reports.  Although  the  violent  crime 

enhanced  bv  modernized  facilities, 

has  violent  crime  and  arson  rates 

the  1994  Capital  Plan. 

and  arson  rate  has  diminished  in 

efficient  communication  systems. 

that  have  declined  more  rapidly  than 

Boston  over  the  past  several  years. 

and  quality  equipment.  The  up- 

those of  any  other  major  city  in  the 

The  1994  Capital  Plan  supports  the 

one  challenge  that  the  City  faces  is 

grade  of  Engine  Companv  29  will 

United  States. 

efforts  of  the  Boston  Fire  Depart- 

to diffuse  the  impact  of  concerns 

provide  an  important  neighborhood 

ment  (BFD  1  through  a  capital  im- 

about personal  safety. 

resource  for  the  Brighton  commu- 

Capital expenditures  for  public 

provements  campaign  to  upgrade 

nity.  Planning  for  more  efficient 

safetv  over  the  past  20  years  have 

16  neighborhood  fire  facilities. 

.Another  important  challenge  for 

fire  and  police  training  facilities  will 

largely  focused  on  police  and  fire 

The  BFD  currently  operates  from 

Boston  is  to  integrate  the  infrastruc- 

help strengthen  the  capabilities  of 

facilities  renovations  and  equipment 

34  station  houses,  a  headquarters 

ture  investments  in  the  state-of-the- 

an  already  highly  skilled  public 

replacement.  New  neighborhood 

building,  alarm,  maintenance. 

art  police  and  fire  faculties  with 

safety  force. 

police  stations  have  been  con- 

safetv. marine,  and  training  facili- 

grassroots, community-based  public 

structed  in  Mattapan  and  South 

ties.  The  planned  renovations 

safety  programs.  Meshing  the  high 

Boston,  and  a  new  drug  control 

along  with  the  S20  million  spent 

technology  of  Enhanced  9-1-1  and 

headquarters  has  been  opened  in 

over  the  last  decade  on  BFD  im- 

Computer-Aided-Dispatch with 

Jamaica  Plain. 

provements  will  have  a  measurable 

crime  watch  and  streetlighting 

impact.  .Already,  the  number  of 

efforts  will  produce  a  coordinated 

A  public  safety  capital  priority  for 

multiple-alarm  fires  in  Boston  is  at 

response  to  safety. 

the  next  several  years  is  the  con- 

a 40-year  low. 

struction  of  a  new  Police  Headquar- 

ters on  Roxbury's  Southwest 

Corridor.  The  Boston  Police 

Department  is  currently  operating 

n  i               1 

04 

Project  Profiles 

Engine  Company  29  (Brighton) 
An  assessment  was  initiated  during 
the  last  year  to  identify  the  physical 
needs  of  the  City's  fire-fighting  fac- 
ilities. As  a  result  of  this  report, 
Engine  Company  29  in  Brighton  has 
been  designated  in  this  year's  cap- 
ital plan  for  a  major  building  up- 
grade, to  include  masonry  work, 
new  windows,  and  overhead  doors. 
Other  neighborhood  stations  will 
also  be  undergoing  needed  im- 
provements based  on  the  report's 
findings. 


¥ 


II 


i  vail 

iiww 


New  South  End  Police  Station 
Design  and  Planning 
Neighborhood  police  stations  play 
an  important  role  in  the  City's 
neighborhood  policing  strategy.  The 
capital  plan,  in  keeping  with  its  his- 
tory of  returning  neighborhood- 
based,  full-service  police  stations  to 
communities,  has  earmarked  funds 
to  explore  possible  sites  for  a  new 
neighborhood  police  station  in  the 
South  End.  The  City  will  undertake 
a  comprehensive  study  to  determine 
the  needs  of  the  Police  Department 
and  the  South  End  community  and 
to  evaluate  various  site  options. 


This  project,  the  new  Police  Headquarters,  is  important  in  this  community  in  two  inpfth. 
first,  we  desperately  need  the  construction  jobs,  and  second,  the  increased  aciirirt  cmlrred  m 
and  around  the  new  building  uill  dearly  enhance  public  safety. 

—Heverend  Tony  Bethel,  on  die  netv  Southwest  Corridor  Police  \h\%itmf»\\ 


Police  Headquarters 
In  the  coming  year,  the  City  of 
Boston  will  break  ground  on  a  new 
Police  Headquarters.  This  facility 
will  transport  the  City's  public  safety 
efforts  into  the  twenty-first  century 
with  top-of-the-line  police  technol- 
ogy, facilities,  communications 
systems,  and  equipment. 


The  strategic  siting  of  this  major 
public  facility  on  Roxbury's  South- 
west Corridor  will  also  provide  an 
important  link  in  the  o\erall  eco- 
nomic development  of  the  Lower 
Roxburv  area. 
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ARSON    SQUAD 


900  MASSACHUSETTS  AVENUE 


DORCHESTER 


PROJECT  DESCRIPTION 


REPLACE  OVERHEAD  DOOR  AND  RENOVATE  INTERIOR. 


PROJECT  CRITERIA 

PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 

DEPARTMENT 

FIRE  DEPARTMENT 

STATUS 

TO  BE  SCHEDULED 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

67.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S67.000 

TOTAL 

TOTAL 

CAPITAL 

NON  CITY 

CAPITAL 

f94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

0 

0 

67.000 

— 

67,000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

so 

SO 

S67.000 

so 

S67.000 

ENGINE    29 


138  CHESTNUT  HILL  AVENUE 


ALLSTON/BRIGHTON 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


REPOINT  AND  CLEAN  MASONRY.  REPLACE  WINDOWS  AND  UNTELS.  AND 
REPLACE  OVERHEAD  DOORS. 


PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 


DEPARTMENT 


FIRE  DEPARTMENT 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


FY  94 


TOTAL  TOTAL . 

CAPITAL  NON  CrTY  CAPrTAL  - 

FUND  SOURCES  BUDGET 


CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


0 
0 
0 
0 
0 
SO 


617,700 
0 
0 
0 
0 
$617,700 


0 
0 
0 
0 
0 

so 


617,700 
0 
0 
0 
0 
S61 7,700 


0 
0 
0 
0 
SO 


617.700 

0 
0 

: 

S61 7,700' 


FACILITIES    SURVEY 


VARIOUS  LOCATIONS 


PROJECT  DESCRIPTION 


CONDUCT  STUDY  TO  INVENTORY  AND  ASSESS  STRUCTURAL  AND 
MECHANICAL  FACILITY  NEEDS  IN  33  FIRE  STATIONS. 


PROJECT  CRITERIA 

PROMOTES  GOVERNMENT  EFFECTIVENESS 

'    DEPARTMENT 

FIRE  DEPARTMENT 

STATUS 

PLANNING  STUDY 

i  COMPLETION  DATE 

MARCH  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


CITY  CAPITAL 

130,000 

0 

0 

130,000 

— 

130.000 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

I  OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

$130,000 

SO 

SO 

S1 30,000 

SO 

S1 30.000 

FIRE   ALARM    BUILDING 


59  FENWAY 


t  i  ■..::.  ■  ■  ■■  •,'.'    ■■■■ 


PROJECT  DESCRIPTION 


DESIGN  OF  FOUNDATION  WATERPROOF**.  AND 
GENERAL  HVAC  UPGRADE.  AND  ELECTRICAL 
PROVIDE  ACCESS  FOR  PERSONS  WTTM  DtSASLrnES. 


PROJECT  CRITERIA 


PROMOTES  GOVERNMENT  EFFECTIVENESS, 
PRESERVES  AN  EXSTMG  VUMOPAL  FAOJTr 


DEPARTMENT 


Fine  DEPAHTIBn 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-9$ 

rOTAt 

CAPITAL 
FUND 

mm  cm 

SOURCES 

■am 

BMOM 

CITY  CAPITAL 

0 

227.000 

0 

227.000 

- 

."-  M 

STATE 

0 

0 

0 

0 

0 

1 

FEDERAL 

0 

0 

0 

0 

0 

1 

TRUST  FUND 

0 

0 

0 

0 

0 

: 

OTHER 

0 

0 

0 

0 

0 

: 

TOTAL  FUNDS 

SO 

$227,000 

$0 

$227,000 

so 

BO  M 

1 

FIRE    EQUIPMENT 


VARIOUS  LOCATIONS 


CITYWIDE 


PROJECT  DESCRIPTION 


PURCHASE  NEW  EQUIPMENT  INCLUDING  13  PUMPER  TRUCKS,  FIVE 
LADDER  TRUCKS.  ONE  CYCLONE  TRUCK,  AND  TWO  RESCUE  UNITS. 


PROJECT  CRITERIA 

PROMOTES  GOVERNMENT  EFFECTIVENESS 

DEPARTMENT 

FIRE  DEPARTMENT 

STATUS 

ONGOING  PROGRAM 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

3,915,400 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S3.91S.400 

FY  95-98 


TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


2,470,500 
0 
0 
0 
0 


6.3S5.900 
0 
0 
0 
0 


S2.470.500   S6.385.900 


— 

6,385,900 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

S6.385.900 
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FIRE    TRAINING    ACADEMY 


MOON  ISLAND 


PROJECT  DESCRIPTION 


REPLACE  ROOF.  REPOINT  MASONRY.  UPGRADE  HEATING  SYSTEM. 
REPLACE  OVERHEAD  DOORS,  REMOVE  TANK.  AND  RENOVATE 
BATHROOM. 


PROJECT  CRITERIA 


PROMOTES  GOVERNMENT  EFFECTIVENESS 


DEPARTMENT 

FIRE  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

OCTOBER  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 

TOTAJ 

FUNDING 

EXISTING 

CAPITAL 

NON  CITY 

CAPITAt 

SOURCE               AUTHORIZATION                    FY  94              FY  95-98 

FUND 

SOURCES 

BUDGET 

CITY  CAPITAL 

0              591.000 

0 

591.000 

- 

591.00C 

STATE 

0                         0 

0 

0 

0 

I 

FEDERAL 

0                         0 

0 

0 

0 

1 

TRUST  FUND 

0                         0 

0 

0 

0 

I 

OTHER 

0                         0 

0 

0 

0 

1 

TOTAL  FUNDS 

SO            S591.000 

SO 

S 59 1.000 

so 

S591.00I 

MOON    ISLAND    INTERCEPTOR 


MOON  ISLAND 


PROJECT  DESCRIPTION 


DESIGN  IMPROVEMENTS  TO  MOON  ISLAND  INTERCEPTOR. 


MOON    ISLANO   SEAWALL 


MOON  ISLAHO 


/  5*a>ixUy 


PROJECT  DESCRIPTION 


REPAIR  GRAWTE  SEAWALL.  STAaUZE  AND  UCSU  AOIACtMT  COLS 


PROJECT  CRITERIA 

MITIGATES  AN  ENVIRONMENTAL  HAZARD,  PRESERVES  AN  EXISTING 
MUNICIPAL  FACILITY 

PROJECT  CRITERIA 

IMPROVES  HEALTW  AND  SAFETY 
FACILITY 

PRESERVES  AM  EXSTMG  II 

UHon. 

DEPARTMENT 

FIRE  DEPARTMENT 

DEPARTMENT 

RRE  DEPARTMENT 

STATUS 

IN  DESIGN 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

FEBRUARY  1995 

COMPLETION  DATE 

APRIL  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

15-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                            EXISTING 

SOURCE               AUTHORIZATION                    FY  94               FY  9S-9S 

TOTAL 

CAPITAL 

FUND 

mom  cm 
5-r .  R :  £  I 

FUNDING                           EXISTING 
]  SOURCE               AUTHORIZATION 

FY  94               FY 

TOTAL 

CITY  CAPITAL 

50,000 

0 

0 

50,000 

— 

50,000 

CITY  CAPITAL 

239.500 

0                            0 

:.'?  >:•: 

— 

:  I  •  M 

|  STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0                            0 

0 

0 

c 

j  FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

161,000 

0                         0 

161.000 

0 

m  m 

j  TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0                         0 

0 

0 

5 

|  OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0                         0 

0 

0 

: 

| TOTAL  FUNDS 

S50.000 

SO 

SO 

$50,000 

so 

S50.000 

TOTAL  FUNDS 

S400.500 

SO                       $0 

S40O.SO0 
1 

>. 

<-;.-'.-  m 

1 

?? 

RENOVATIONS    AT    14    FIRE    STATIONS 


VARIOUS  LOCATIONS 


PROJECT  DESCRIPTION 


RENOVATE  INTERIORS  AND  EXTERIORS:  ENGINE  COMPANIES  IN 
ROXBURY,  MATTAPAN,  DORCHESTER,  BRIGHTON,  WEST  ROXBURV, 
CHARLESTOWN,  CENTRAL  BUSINESS  DISTRICT,  AND  SOUTH  BOSTON. 


PROJECT  CRITERIA 

PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 

DEPARTMENT 

FIRE  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

FEBRUARY  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

2,904,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S2.904.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 

so 


2,904,000 
0 
0 
0 
0 
S2.904.000 


— 

2,904,000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S2.904.000 

RENOVATIONS    AT    16    FIRE    STATIONS 


VARIOUS  LOCATIONS 


PROJECT  DESCRIPTION 


RENOVATE  INTERIORS  AND  EXTERIORS  OF  FIREHOUSES  IN  CENTRAL 
BUSINESS  DISTRICT,  EAST  BOSTON,  BRIGHTON.  ROXBURY,  HYDE  PARK. 
CHARLESTOWN.  MATTAPAN.  WEST  ROXBURY:  FIRE  HEADQUARTERS  AND 
MAINTENANCE  BUILDING  IN  ROXBURY. 


PROJECT  CRITERIA 

PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 

DEPARTMENT 

FIRE  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

JUNE  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

3,203.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S3.203.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 
SO 


3.203.000 
0 
0 
0 
0 
S3.203.000 


— 

3.203.0O0 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S3.203.000 

RENOVATIONS    AT   THREE    FIRE    STATIONS 


VARIOUS  LOCATIONS 


PROJECT  DESCRIPTION 


GENERAL  RENOVATIONS  AND  HEATING  REPAIRS. 


PROJECT  CRITERIA 


PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 


DEPARTMENT 

FIRE  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE                      APRIL  1996 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 

TOTAL 

FUNDING 

EXISTING 

CAPITAL 

NON  CITY 

CAPITAL 

I      SOURCE               AUTHORIZATION                     FY  94               FY  95-98 

FUND 

SOURCES 

BUDGET 

CITY  CAPITAL 

281 ,300                            0 

0 

281,300 

— 

281.300 

STATE 

0                            0 

0 

0 

0 

0 

FEDERAL 

0                            0 

0 

0 

0 

0 

TRUST  FUND 

0                            0 

0 

0 

0 

0 

OTHER 

0                            0 

0 

0 

0 

0 

TOTAL  FUNDS 

S281 ,300                         SO 

SO 

5281,300 

so 

S281.300 

SECONDARY    P.S.A.P   AT   FIRE   ALARM 


59  FENWAY 


FENY/AY/KEMMORE 


PROJECT  DESCRIPTION 


SECONDARY  PUBLIC  SAFETY  AMSWERMG  POMT  IPiAJi  i 
PURCHASE  AS  PART  Of  UPGRADE  TO  EMHAXCED  9-1-1 


PROJECT  CRITERIA 

COMPLIANCE  WITH  ADA.  PROMOTES  GOVCnilMCIfT  EFFECIMBCSS. 
LEGAL  MANDATE 

DEPARTMENT 

FIRE  DEPARTMENT 

STATUS 

PROPOSED  NEW  PROJECT 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


TOTAL 

-;-i. 

FUNDING 

EXISTING 

CAPmu. 

NON  CITY 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

=.sr 

SUUHCtS 

f-r-s£- 

CITY  CAPITAL 

0 

474.500 

0 

•mjsoo 

- 

STATE 

0 

0 

0 

0 

0 

: 

FEDERAL 

0 

0 

0 

0 

0 

1 

TRUST  FUND 

0 

0 

0 

0 

0 

: 

OTHER 

0 

0 

0 

0 

0 

: 

TOTAL  FUNDS 

so 

S4-4.500 

so 

S474J500 

so 

1 

1 

STRUCTURAL    REPAIRS    AT    11     FIRE    STATIONS 


VARIOUS  LOCATIONS 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


REPAIR  AND  REPLACE  APPARATUS  FLOORS  AT  ENGINE  COMPANIES  IN 
ROXBURY.  DORCHESTER.  MATTAPAN,  BRIGHTON.  CHARLESTOWN.  WEST 
ROXBURY.  SOUTH  BOSTON.  AND  CENTRAL  BUSINESS  DISTRICT. 


PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 


DEPARTMENT 


FIRE  DEPARTMENT 


COMPLETION  DATE 


SEPTEMBER  1995 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


AREA    A    STATION    IMPROVEMENTS 


FUNOING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

1.043.700 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S1 .043.700 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


1 .043.700 
0 
0 
0 
0 


1.043.700 
0 
0 
0 
0 


SO        S1 .043.700 


SO        SI.  043.700 


40  NEW  SUDBURY  STREET 


CENTRAL  BUSINESS  DISTRICT 


PROJECT  DESCRIPTION 


REPLACE  COOLING  TOWER  AND  INSTALL  NEW  HEATING  COILS  IN  HVAC 
UNITS. 


PROJECT  CRITERIA 

PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 

DEPARTMENT 

POUCE  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

MARCH  1996 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

105.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S105.000 

0 
0 
0 
0 
0 

so 


0 
0 
0 
0 
0 

so 


TOTAL 

TOTAL 

CAPITAL 

NON  CITY 

CAPITAL 

FUND 

SOURCES 

BUDGET 

105.000 

— 

105.000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

105.000 

so 

S105.000 

AREA    A-7    STATION 


69  PARIS  STREET 


EAST  BOSTON 


PROJECT  DESCRIPTION 


IMPROVE  ACCESS  FOR  PERSONS  WITH  DISABILITIES.  RENOVATE  LOCKER 
ROOMS.  REFURBISH  GARAGE  DOORS,  AND  UPGRADE  HEATING  SYSTEM. 


AREA    B-2    STATION 


DUDLEY  STREET 


PROJECT  DESCRIPTION  REPROGRAM  INTERIOR  TO  CONFORM  TO  THeCU(»lFJ»T  STWOUOOT 

PRISONER  PROCESSNG. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY 
FACILITY 

PRESERVES  AN  EXISTING  MUNICIPAL 

PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY 
FACILTTY 

PRESERVES  AM  EXSTMG  ■ 

IMCML 

DEPARTMENT 

POLICE  DEPARTMENT 

DEPARTMENT 

POLICE  DEPARTMENT 

STATUS 

IN  DESIGN 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

FEBRUARY  1995 

COMPLETION  DATE 

MARCH  1996 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 

CAPITAL 

FUND 

NONCITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                           EXISTING 

SOURCE               AUTHORIZATION                     FY  94               FY  95-96 

TOTAL 

CAPITAL 

FUND 

NOMOTT 

>;.=:e5 

FUNDING                           EXISTING 
SOURCE               AUTHORIZATION 

FY  94               FY  95-98 

TOTAL 

CITY  CAPITAL 

881.000 

0                            0 

881,000 

— 

881,000 

CITY  CAPITAL 

483.000 

0                         0 

4S3.000 

— 

-.-,  :•:•: 

STATE 

0 

0                            0 

0 

0 

0 

STATE 

0 

0                         0 

0 

0 

: 

|    FEDERAL 

0 

0                            0 

0 

0 

0 

FEDERAL 

0 

0                         0 

0 

0 

: 

1     TRUST  FUND 

0 

0                            0 

0 

0 

0 

TRUST  FUND 

0 

0                         0 

0 

0 

: 

OTHER 

0 

0                            0 

0 

0 

0 

OTHER 

0 

0                         0 

0 

0 

: 

TOTAL  FUNDS 

S881.000 

SO                         SO 

S881.000 

so 

S881.000 

TOTAL  FUNDS 

S483.000 

SO                       SO 

5483  :•:•: 

S 

SJS3CKX 

1 

AREA    D-14    STATION 


310  WASHINGTON  STREET 


ALLSTON/BRIGHTON 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


UPGRADE  WOMEN'S  AND  MEN'S  SHOWER  ROOMS.  RENOVATE  INTERIOR. 
RENOVATE  AMBULANCE  BAY.  AND  IMPROVE  ACCESS  FOR  PERSONS 
WITH  DISABILITIES. 


COMPLIANCE  WITH  ADA,  PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 


DEPARTMENT 


POLICE  DEPARTMENT 


TO  BE  SCHEDULED 


COMPLETION  DATE 


AREA    D-4    STATION 


7  WARREN  STREET 


PROJECT  DESCRIPTION 


IMPROVE  ACCESS  FOR  PERSONS  WITH  DISABILITIES.  REPROGRAM 
INTERIOR  SPACE.  AND  UPGRADE  HVAC  SYSTEM. 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA 


DEPARTMENT 


POLICE  DEPARTMENT 


TO  BE  SCHEDULED 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 
CAPITAL 
BUDGET 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

J5-98 

TOTAL 

CAPITAL 

FUND 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 

CAPITAL 

FUND 

NONCITY 
SOURCES 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY 

NONCITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 

662.000 

186,300 

0 

848.300 

0 

848,300 

CrTY  CAPITAL 

1,503,800 

0 

0 

1,503.800 

— 

1 .503.800 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

S662.000 

S1 86,300 

SO 

SS48.300 

so 

S848.300 

TOTAL  FUNDS 

SI.  503.800 

so 

so 

S1 .503.800 

so 

S1 .503.800 

94 

| 

AREAS    B/C/D    STATIONS    AND    REVOLVER    RANGE 


VARIOUS  LOCATIONS 


CITYWIDE 


BACK-UP  OPERATIONS  CENTER 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


REPAIR  HVAC  SYSTEM  AND  IMPROVE  VENTILATION  AT  AREAS  B  AND  D. 
CONSTRUCT  LOCKER  AND  SHOWER  FACILITIES,  ENLARGE  SALLYPORT, 
AND  IMPROVE  ACCESS  FOR  PERSONS  WITH  DISABILITIES  AT  AREA  C. 
INSTALL  MODULAR  FACILITY  AT  REVOLVER  RANGE. 

PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY,  COMPLIANCE  WITH  ADA 


DEPARTMENT 


POLICE  DEPARTMENT 


ONGOING  PROGRAM 


COMPLETION  DATE 


AUGUST  1994 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 

TOTAL 

FUNDING 

EXISTING 

CAPITAL 

NON  CITY 

CAPn-AL 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

i      CITY  CAPITAL 

2,181,000 

0 

0 

2,181,000 

— 

2,181.000 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

32,181,000 

SO 

SO 

S2,181,000 

so 

S2.181.000 

NEW  LOCATION 


CITYWIDE 


are)  £:.  »"■•*-" 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


DESIGN.  CONSTRUCT.  AND  EOUP  A  BACKUP  EMEaGEMCv  OPBUTOMS 

CENTER 


PROMOTES  GOVERNMENT  EH-tCIIVESESS 


DEPARTMENT 


POLICE  DEPARTMENT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


TOTAL 

IOTM 

FUNDING 

EXISTING 

CAPITAL 

-. :  ■•  c  n 

CMOM 

SOURCE 

AUTHORIZATION 

FY  94 

FY9S-98 

FUND 

>C."E5 

■ .  DC  B 

CITY  CAPITAL 

2.029.000 

1.300.000 

0 

3.329.000 

— 

:  " ;  ;•:•: 

STATE 

0 

0 

0 

0 

: 

: 

FEDERAL 

0 

0 

0 

0 

0 

; 

TRUST  FUND 

0 

0 

0 

0 

S 

1 

OTHER 

0 

0 

0 

0 

0 

: 

TOTAL  FUNDS 

S2.029.000 

SI  .300.000 

» 

S3. 329.000 

9 

^r-  ::•;  m 

i 

CELL    RENOVATIONS 


VARIOUS  LOCATIONS 


PROJECT  DESCRIPTION 


IMPROVE  VENTILATION  AT  VARIOUS  AREA  AND  NEIGHBORHOOD  POLICE 
STATIONS. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY,  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY 

DEPARTMENT 

POLICE  DEPARTMENT 

STATUS 

TO  BE  SCHEDULED 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

150,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S1 50,000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 

so 


150.000 
0 
0 
0 
0 
S1 50.000 


— 

150,000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S150.000 
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COMPUTER-AIDED-DISPATCH    (CAD)    SYSTEM 


POLICE  OPERATIONS  CENTER 


ComrrwnicAtvmS 


PROJECT  DESCRIPTION 


DESIGN  AND  INSTALL  CAD  SYSTEM  FOR  POLICE  DEPARTMENT. 
EMERGENCY  MEDICAL  SERVICES,  AND  FIRE  DEPARTMENT. 


PROJECT  CRITERIA 

PROMOTES  GOVERNMENT  EFFECTIVENESS,  IMPROVES  HEALTH  AND 
SAFETY,  LEGAL  MANDATE 

DEPARTMENT 

POLICE  DEPARTMENT 

STATUS 

ONGOING  PROGRAM 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

5,500,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S5.500.000 

TOTAL 
CAPITAL  NON  CITY 

FUND  SOURCES 


TOTAL 
CAPITAL 
BUDGET 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 
SO 


5.500.000 
0 
0 
0 
0 
S5.500.000 


0 
0 
0 
0 
SO 


5.500.000 
0 
0 
0 
0 
S5.500.000 


EMERGENCY    GENERATORS 


VARIOUS  LOCATIONS 


Mobile 
5enerator$ 


PROJECT  DESCRIPTION 


PURCHASE  AND  INSTALL  EMERGENCY  GENERATORS  FOR  AREA  A-7, 
EAST  BOSTON,  AND  EMERGENCY  MOBILE  SERVICE  UNIT.  SOUTH  END. 


PROJECT  CRITERIA 


PROMOTES  GOVERNMENT  EFFECTIVENESS,  IMPROVES  HEALTH  AND 
SAFETY 


DEPARTMENT 


POLICE  DEPARTMENT 


COMPLETED 


COMPLETION  DATE 

JUNE  1993 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 

TOTAL 

FUNDING 

EXISTING 

CAPITAL 

NON  CITY 

CAPITAL 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

CITY  CAPITAL 

62,000 

0 

0 

62,000 

- 

62,000 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

S62.000 

SO 

SO 

$62,000 

so 

S62.000 

NEW    AREA    D-4    STATION    STUDY 


Astcjjmtmi 


PROJECT  DESCRIPTION 


PROGRAMMING  AND  SITING  ASSESSMENT  TO  LOW  "  *  I 
NEIGHBORHOOD  POLICE  STATXJH 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA.  PROMOTES  GOVERNMENT  EFTECnVEMSS 


DEPARTMENT 


POUCE  DEPARTMENT 


STATUS 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-96 

TOTAL 

CAPITAL 

FUM 

>: .  =  r£5 

Ewrat 

CITY  CAPITAL 

0 

S7.S00 

0 

57.5MI 

- 

a  .=•:■: 

STATE 

0 

0 

0 

a 

0 

: 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

a 

0 

: 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

so 

S57.500 

SO 

SS7.500 

j: 

1 

97 
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POLICE  NEADOBABTEBS 


BEST   POLICE  TBAIBIBG   ACADEMY   STUDT 
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POLICE  TRAINING   ACAvEMY   PHASE   II 
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TRAFFIC    SIGNAL    EQUIPMENT 


VARIOUS  LOCATIONS 


Traffic 

Siamliufi'.., 


PROJECT  DESCRIPTION 


INSTALL  NEW  OR  UPGRADE  TRAFFIC  SIGNALS  AT  AN  AVERAGE  OF 
SEVEN  INTERSECTIONS  ANNUALLY.  REPLACE  LOOP  DETECTORS  AND 
CONTROL  BOXES- 


PROJECT  CRITERIA 


IMPROVES  HEALTH  AND  SAFETY 


:e=;=-ve\- 


"i'.S  =  C  =  -iT  :■,  3EPAR~VE'.7 


ONGOING  PROGRAM 


COUPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING 
SOURCE 

EXISTING 

FY  94 

FY9S-98 

TOTAL 

CAPITAL 

FUND 

NONCITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

crnr  capital 

3.102.000 

0 

0 

3.102,000 

— 

3.102.000 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

S3.1 02.000 

SO 

SO 

S3.1 02.000 

so 

S3.102.OO0 

100 

Public  Education 


Russell  School,  Dorchester 


PIIRI  IP.  FDIICATION 

P 

rograms 

• 

Ensure  that  a  ma\ter  plan  for  Boston's  public 

Projects 

Goals 

school  facilities synthesizes  the  inno\ati\c 

concept  of  schools  functioning  as  continu- 

ing centers  of  learning  for  families  and 

Commit  to  an  optimum  physical  environment 

communities. 

Schools 

for  learning,  innovation,  educational  excellence, 
and  family  and  community  support: 

• 

Complete  the  Unified  Facilities  Plan  ti'FP) 
state-assisted  renovation  of  school  build- 
ings, which  includes  the  complete  renova- 

Libraries 

•       Maintain  safe,  clean,  and  accessible 

tion  of  the  Umana-Barnes,  Taft,  Rogers, 

facilities  within  the  Boston  public  school 

and  McCormack  middle  schools. 

system. 

• 

Launch  a  School  Yards  Initiative  to  restore 

•      Plan  for  the  future  of  school  facilities  as 

ancillary  recreational  areas  and  utilize  them 

centers  of  learning  for  the  whole  commu- 

as resources  for  the  community  at  large. 

nity — neighborhood  resources  for  youth 

and  adults. 

• 

Site  and  design  a  new  Allston  facility  as  a 

•      Implement  a  school  facilities  and  infra- 
structure program  that  matches  the  School 
Department's  educational  reforms  and 

component  of  the  public  library  moderniza- 
tion program,  an  ongoing  program  that 
supports  the  26  neighborhood  branches, 
the  downtown  center,  and  the  Charleslowii 

programmatic  initiatives. 

book  depository. 

•       Plan  for  the  future  usefulness  of  schools  as 

technologically  current  buildings. 

•       Support  the  continuum  of  learning  by 

providing  efficient,  accessible,  community- 

based  public  library  facilities. 

101                

PUBLIC  EDUCATION 


Overview 


Challenges 


Boston's  public  schools  and  libraries 
are  the  cornerstones  of  the  tradi- 
tional educational  process.  These 
aging  structures  are  also  being 
endowed  with  a  new  set  of  responsi- 
bilities— as  learning  centers  that  can 
serve  families  and  communities. 
Planning  for  future  facilities  that 
meet  the  needs  of  students  and 
continuing  family  learning  is  an  im- 
portant new  direction.  This  com- 
mitment will  keep  buildings  open 
and  accessible  to  adults  and  family 
members  for  longer  hours  and  for 
more  intensive  recreational  and 
educational  use. 

Boston's  122  public  school  facilities, 
with  more  than  1 0  million  square 
feet  of  space,  currently  serve  60.000 
students.  The  LTP  of  the  1980s  has 
guided  the  City  through  a  reinvest- 
ment strategy  for  this  existing 
inventory.  Since  1985.  126  of  the 
school  projects  initiated  through  the 
LTP  have  been  completed. 


The  1994  Capital  Plan  continues 
the  efforts  of  the  LTP  and  looks 
forward  to  an  expanded  role  for 
these  facilities.  Programs  such  as 
a  Middle  School  Renovations  Initi- 
ative and  the  planning  of  a  School 
Yards  Initiative  are  highlighted. 
A  master  plan  for  Boston  public 
schools  is  another  key  component  of 
the  capital  plan  and  will  be  accom- 
plished as  a  joint  effort  between  the 
Mayor,  the  School  Department,  and 
business  and  academic  communities, 
as  well  as  the  parents  of  Boston's 
school  children. 

The  public  library  system  in 
Boston  is  a  network  of  26  neigh- 
borhood branch  libraries,  the 
McKim  Library  central  facility,  and 
a  book  depository  in  Charlestown. 
Library  modernization,  focusing 
on  the  comprehensive  neighbor- 
hood branch  stabilization  strategy 
and  the  historic  renovation  of  the 
McKim  Librarv.  is  a  highlight  of 
the  1994  Capital  Plan. 


The  year  1994  marks  the  beginning 
of  a  new-  era — a  time  of  renewed 
commitment  to  a  learning  environ- 
ment that  speaks  of  excellence, 
efficiency",  and  reform. 

Classrooms  must  be  modernized 
and  schools  must  be  made  safe. 
Facilities  must  be  efficient  in  the 
provision  of  basic  services — cafe- 
terias for  food,  libraries  with  books, 
computer  rooms — so  that  students 
can  focus  on  the  business  of 
learning. 

School  policy  and  curricula  reforms 
create  a  challenge  for  the  City  of 
Boston.  Matching,  adapting,  and 
reconfiguring  the  physical  infra- 
structure to  these  reforms  will  be 
critical. 


classroom  and  the  reading  room. 
Schools  and  library  faculties  are 
the  cornerstones  of  a  community. 
To  embrace  the  concept  of  learn- 
ing centers.  Boston  must  continue 
to  shore  up  the  bricks  but  break 
down  the  walls  that  separate  these 
buildings  from  the  communitv. 
The  ultimate  challenge  is  to  suc- 
cessfully mesh  old  buildings, 
limited  financial  resources,  and 
new  ideas  for  a  commitment  to 
learning. 


Project  Profiles 

Middle  School  Renovations 
An  early  finding  of  the  Boston 
public  schools  facilities  and  inven- 
tor)' assessment  is  that  several  of 
the  existing  large  middle  schools 
are  ill-designed  and  ill-equipped  to 
meet  the  future  educational  needs 
of  the  City.   Renovation  of  four  of 
these  schools — the  Taft  in  Brighton, 
the  McCormack  in  Dorchester,  the 
L'mana-Bames  in  East  Boston,  and 
the  Rogers  in  Hyde  Park — will 
provide  restored  facilities  and  ed- 
ucational environments  for  the  Citv. 


77iij  is  a  maemficent  and  wmth-lcptd  bsautmt]     The  remsvabmm 
irill  be  in  time  for  our  centennial  celebration.   I  knou  that  the 
next  100  years  will  be  as  important  to  our  commumrt  as  the 
tost  100  hare  been. 

—Bvtun  Wicker  Banc*  Ubrsnm.  rtrde  Pmri  Umrwy 


Hyde  Park  Library 
In  response  to  requests  from  the 
Hyde  Park  community  for  the  ex- 
pansion of  their  branch  library,  the 
City  last  vear  funded  a  study  to 
examine  the  existing  library  space 
and  programmatic  needs.  It  was 
determined  that  a  series  of  interior 
repairs  could  accomplish  the  expan- 
sion needs  of  the  library,  originally 
built  in  1899.  by  capitalizing  on 
underutilized  space.  The  1994  Cap- 
ital Plan  provides  funds  for  these 
improvements. 


Russell  School 
Students  and  teachers  at 
the  Russell  Elementary 
School  in  Dorchester 
returned  to  school  this 
past  fall  to  find  a  completely  dif- 
ferent building  than  the  one  they 
left  behind  the  previous  year.  The 
Russell  was  one  of  several  schools 
in  the  Boston  Public  Schools  to  un- 
dergo a  complete  modernization  in 
the  last  year.  An  investment  of  over 
S2.2  million  in  capital  funds  provid- 
ed new  windows,  doors,  landscap- 
ing, handicapped  access,  and  other 
modernizing  improvements  to  the 
classrooms  at  the  Russell  School. 


South  End  Library 

The  South  End  Library,  located  on 
Tremont  Street,  has  undergone  in- 
terior and  exterior  capital  renova- 
tions that  have  made  it  a  more  en- 
joyable and  comfortable  place  for 
the  people  of  the  South  End.  The 
nev.  exterior  ornamental  fettling 
and  landscaping  now  provides  a 
peaceful  gathering  place  for  neigh- 
borhood residents. 
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ALLSTON  BRANCH  LIBRARY 


ALLSTON/BRIGHTON 


lslb<ra.ries 


PROJECT  DESCRIPTION 


PROGRAMMING  AND  SITING  STUDY,  DESIGN  AND  CONSTRUCTION  OF 
NEW  NEIGHBORHOOD  BRANCH  LIBRARY. 


PROJECT  CRITERIA 

PROMOTES  GOVERNMENT  EFFECTIVENESS 

DEPARTMENT 

LIBRARY  DEPARTMENT 

STATUS 

PROPOSED  NEW  PROJECT 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

3,500,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S3.SOO.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 

so 


3.500.000 
0 
0 
0 
0 
S3.500.000 


— 

3,500,000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S3.500.000 

104 


BRANCH    LIBRARY    FACILITIES    STUDY 


VARIOUS  LOCATIONS 


PROJECT  DESCRIPTION 


CONDUCT  PRELIMINARY  ASSESSMENT  TO  DETERMINE  FACILITY  NEEDS. 


PROJECT  CRITERIA 

PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 

DEPARTMENT 

LIBRARY  DEPARTMENT 

STATUS 

TO  BE  SCHEDULED 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL . 
CAPITAL 
BUDGET " 

CITY  CAPITAL 

50.000 

0 

0 

50.000 

- 

50.000 

STATE 

0 

0 

0 

0 

0 

01 

FEDERAL 

0 

0 

0 

0 

0 

Oi 

TRUST  FUND 

0 

0 

0 

0 

0 

01 

OTHER 

0 

0 

0 

0 

0 

0i 

TOTAL  FUNDS 

S50.000 

SO 

SO 

S50.000 

so 

S50.000 

BRIGHTON    BRANCH    LIBRARY 


40  ACADEMY  HILL  ROAD 


ALLSTON/BRIGHTON 


Ulbfariej 


PROJECT  DESCRIPTION 


INSTALL  EMERGENCY  LIGHTING  SYSTEM  AND  EXIT  SIGNAGE. 


PROJECT  CRITERIA 


IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 

LIBRARY  DEPARTMENT 

STATUS 

PROPOSED  NEW  PHOJECT 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 

TOTAL 

FUNDING 

EXISTING 

CAPITAL 

NON  CITY 

CAPITAL 

SOURCE                 AUTHORIZATION 

FY  94             FY  95-98 

FUND 

SOURCES 

BUDGET 

1     CITY  CAPITAL 

0 

14.100                          0 

14,100 

— 

14,100 

,    STATE 

0 

0                          0 

0 

0 

0 

FEDERAL 

0 

0                          0 

0 

0 

0 

j   TRUST  FUND 

0 

0                         0 

0 

0 

0 

1   OTHER 

0 

0                         0 

0 

0 

0 

;   TOTAL  FUNDS 

SO 

314,100                       SO 

S14.100 

so 

S14.100 

CHARLESTOWN    BRANCH    LIBRARY 


179  MAIN  STREET 


CHARLESTOWH 


L-ik'vi'  '.: 


PROJECT  DESCRIPTION 


UPGRADE  ENTRANCE.  BATHROOMS.  AND  ELEVATOR  TO 
ACCESS  FOR  PERSONS  WTTH  DtSASUTES. 


PROJECT  CRITERIA 

COMPLIANCE  WITH  ADA 

DEPARTMENT 

LIBRARY  DEPARTMENT 

STATUS 

PROPOSED  NEW  PROJECT 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


TOTAL 

■out 

FUNOING 

EXISTING 

CAPITAL 

■Man 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

=.-.: 

>:.  =  :£  5 

■nan 

CITY  CAPITAL 

0 

297,900 

0 

297.900 

- 

tSO  =•:■: 

STATE 

0 

0 

0 

0 

0 

: 

FEDERAL 

0 

0 

0 

0 

a 

0 

TRUST  FUND 

0 

0 

0 

0 

i 

0 

OTHER 

0 

0 

0 

0 

: 

: 

TOTAL  FUNDS 

SO 

S297.900 

a 

S297  9M 

so 

5.-;-  M 

1 

~l .     ... 

CHARLESTOWN    SERVICE    BUILDING 


380  BUNKER  HILL  STREET 


CHARLESTOWN 


Uibfrtnej 


PROJECT  DESCRIPTION 


REPLACE  ROOF  AND  WATERPROOF  AND  UPGRADE  BUILDING  SYSTEMS. 


PROJECT  CRITERIA 

PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 

DEPARTMENT 

UBRARY  DEPARTMENT 

STATUS 

TO  BE  SCHEDULED 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


TOTAL 

TOTAL 

FUNDING 

EXISTING 

CAPITAL 

noncity 

CAPITAL 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

CITY  CAPITAL 

4,233.000 

0 

0 

4,233.000 

— 

4.233.000 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

S4.233.000 

SO 

SO 

S4.233.000 

SO 

S4.233.000 

HYDE    PARK    BRANCH    LIBRARY 


35  HARVARD  AVENUE 


HYDE  PARK 


^ibrnnes 


PROJECT  DESCRIPTION 


CONDUCT  PRELIMINARY  ASSESSMENT  TO  DETERMINE  FACILITY  NEEDS 
AND  RENOVATE  INTERIOR. 


PROJECT  CRITERIA 

PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY.  PROMOTES 
GOVERNMENT  EFFECTIVENESS 

DEPARTMENT 

LIBRARY  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

MARCH  1996 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

1.150.000 

STATE 

0 

FEDERAL 

0 

TBUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

SI  .150.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


1.150.000 
0 
0 
0 
0 


SO        SI. 150.000 


0 
0 
0 
0 
SO 


1.150.000 
0 

0' 
0) 
0 
SI  .150.000 


JOHNSON    BUILDING    AND    MCKIM    BUILDING 


BOYLSTON  STREET 


PROJECT  DESCRIPTION 


REPAIR  CHILLER  AND  REPLACE  COOLING  TOWERS  AND  FLOORING. 
RENOVATE  BATHROOMS. 


PROJECT  CRITERIA 

PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY,  PROMOTES 
GOVERNMENT  EFFECTIVENESS 

DEPARTMENT 

LIBRARY  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

JANUARY  1996 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

CAPITAL 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

CITY  CAPITAL 

720,000 

1 ,973,700 

0 

2,693,700 

STATE 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

TOTAL  FUNDS 

S720.000 

51,973,700 

SO 

S2.693.700 

TOTAL  TOTAL 

NON  CITY  CAPITAL 

SOURCES  BUDGET 


— 

2.693,700 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S2.693.700 

LOWER    MILLS    BRANCH   LIBRARY 


27  RICHMOND  STREET 


DORCHESTER 


Uikf.- 


PROJECT  DESCRIPTION 


REMOVE  AND  REPLACE  ROOF  AND  DRAINS   REPAO  OR 
BLOCKING  AND  FLASHMG- 


PROJECT  CRITERIA 


PRESERVES  AN  EXISTING  MUHK3PAL  FAOJTV 


DEPARTMENT 


LIBRARY  DEPARTMENT 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

FY  94 

CITY  CAPITAL 

0 

65.100 

STATE 

0 

0 

FEDERAL 

0 

0 

TRUST  FUND 

0 

0 

OTHER 

0 

0 

TOTAL  FUNDS 

so 

S65.100 

TOTAL 

capital         Noxcrnr 
FUND  SOURCES 


o 
o 
o 
o 

0 


65.100 
0 
0 
0 
0 
SG5  IOC 


0 
0 
0 
0 

>: 


K  MM 

: 
: 
: 
: 

SB  •  M 
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MCKIM    BUILDING 


DARTMOUTH  STREET 


PROJECT  DESCRIPTION 


REPAIR  MECHANICAL,  PLUMBING,  AND  ELECTRICAL  SYSTEMS.  RESTORE 
ARCHITECTURE  AND  ARTWORK. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY 

DEPARTMENT 

LIBRARY  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

MAY  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


TOTAL 

FUNDING 

EXISTING 

CAPITAL 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

CITY  CAPITAL 

13,335,000 

0 

0 

13,335,000 

STATE 

7,000,000 

0 

0 

7,000.000 

FEDERAL 

221,000 

0 

0 

221.000 

TRUST  FUND 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

TOTAL  FUNDS 

S20.S56.000 

so 

SO 

S20.556.000 

TOTAL 
NON  CITY  CAPITAL 

SOURCES  BUDGET 


—  13.335,000 

0  7.000,000 

0  221,000 

0  0 

0  0 

SO  S20.556.000 


PARKER    HILL    BRANCH    LIBRARY 


1497TREMONT  STREET 


l~lbra.ries 


PROJECT  DESCRIPTION 


REPLACE  ROOF  WITH  NEW  SLATE  AND  FLASHING. 


PROJECT  CRITERIA 


PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 


DEPARTMENT 


LIBRARY  DEPARTMENT 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 

TOTAL 

FUNDING 

EXISTING 

CAPITAL 

NON  CITY 

CAPITAL 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

CITY  CAPITAL 

0 

79.500 

0 

79.500 

- 

79.500 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

SO 

S79.500 

SO 

S79.500 

so 

S79.500 

RENOVATIONS    AT    24    BRANCH    LIBRARIES 


VARIOUS  LOCATIONS 


PROJECT  DESCRIPTION 


GENERAL  RENOVATIONS  AT  VARIOUS  LIBRARIES  THROUGHOUT  THE 
CITY.  REPAIRS  INCLUDE  ACCESS  IMPROVEMENTS.  WINDOW 
REPLACEMENTS,  HVAC  SYSTEM,  AND  GENERAL  INTERIOR 
RENOVATIONS. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY,  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY,  COMPLIANCE  WITH  ADA 

DEPARTMENT 

LIBRARY  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

JUNE  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                            EXISTING 
SOURCE               AUTHORIZATION 

TOTAL                                                    TOTAL 

CAPITAL             NON  CITY              CAPITAL 

FY  94               FY  95-98                    FUND            SOURCES               BUDGET 

CITY  CAPITAL 

4,551,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

34,551,000 

0 
0 
0 
0 
0 

so 


0 

4,551,000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

S4.551.000 

— 

4,551.000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S4.551.000 

RENOVATIONS    AT    5    BRANCH    LIBRARIES 


VARIOUS  LOCATIONS 


Uik«"Ar,ej 


PROJECT  DESCRIPTION 


CONDUCT  DESIGN  STUDIES  TO  IMPROVE  ACCESS  FOB  PERSONS  «*7>l 

DISABILITIES:  KIRSTEIN.  CENTRAL  BUSINESS  DtS^JC"    CCWHO—  • 
JAMAICA  PLAIN:  FANEUIL.  ALLSTOHBRJGHTON:  JAMAJCA  PVJkJK  A*C 
PARKER  HILL.  ROXBURY. 


PROJECT  CRITERIA 

COMPLIANCE  WITH  ADA 

DEPARTMENT 

LIBRARY  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

JUNE  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

115.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S1 15,000 

0 
0 
0 
0 
0 

so 


0 
0 
0 
0 
0 

so 


TOTAL 

FUND 

NONanr 

SOURCES 

ISM 
BOOGE1 

115.000 

- 

11SJJOO 

0 

a 

: 

0 

0 

: 

0 

0 

: 

0 

0 

0 

S11S  M 


11    SWIMMING    POOLS 


VARIOUS  LOCATIONS 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


REPAIR  ROOFS.  CEILINGS.  CONCRETE  WALLS.  MASONRY  CRACKS.  AND 
TOILETS;  REPAIR  AND  REPLACE  WINDOWS.  CONDUCT  LEAD  PAINT 
TESTING;  UPGRADE  FIRE  ALARM  SYSTEMS;  SANDBLAST  AND  REPAINT 
STRUCTURE;  REPLACE  DOORS:  INSTALL  FLOORING;  AND  PROVIDE 
ACCESS  FOR  PERSONS  WITH  DISABILITIES. 

IMPROVES  HEALTH  AND  SAFETY    COMPLIANCE  WITH  ADA.  PRESERVES 
AN  EXISTING  MUNICIPAL  FACILITY 


FOUR    SWIMMING    POOLS    -    HANDICAPPED    ACCESS 


VARIOUS  LOCATIONS 


PROJECT  DESCRIPTION 


PROVIDE  ACCESS  FOR  PERSONS  WTTH  DISABILITIES  AT  THE  MASON. 
UMANA-BARNES.  MADISON  PARK.  AND  THE  MATTAHUNT. 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA 


DEPARTMENT 

SCHOOL  DEPARTMENT 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

IN  DESIGN 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

NA 

COMPLETION  DATE                     DECEMBER  1995 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 

CAPITAL 

FUND 

NONCn-Y 
SOURCES 

TOTAL 
CAPrTAL 
BUDGET 

PROPOSED  FIN< 

FUNDING 

SOURCE               AIT 

INCING  AND  APPROPRIATIONS 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94              FY  95-98 

EXISTING 
FHORIZATION                      FY  94                FY  95-98 

TOTAL 

CAPITAL 

FUND 

NONcrrY 

SOURCES 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 

2.938.800 

559,000                         0 

3,497,800 

— 

3,497,800 

crrY  CAPITAL 

137,300                           0                           0 

137,300 

— 

137,300 

STATE 

0 

0                         0 

0 

0 

0 

STATE 

0                           0                           0 

0 

0 

0 

FEDERAL 

0 

0                         0 

0 

0 

0 

FEDERAL 

0                           0                           0 

0 

0 

0 

TRUST  FUND 

0 

0                         0 

0 

0 

0 

TRUST  FUND 

0                         0                         0 

0 

0 

0  I 

OTHER 

0 

0                         0 

0 

0 

0 

OTHER 

0                           0                           0 

0 

0 

: 

TOTAL  FUNDS 

$2,938,800 

S559.000                       SO 

S3.497.800 

so 

S3.497.800 

TOTAL  FUNDS 

S1 37,300                       SO                       SO 

S1 37,300 

so 

S137.3O0 

..„ 

ACCESS    IMPROVEMENTS    AT   VARIOUS    SCHOOLS 


VARIOUS  LOCATIONS 


ACCESS  IMPROVEMENTS  AT  VARIOUS  SCHOOLS 


CITYWIDE 


PROJECT  DESCRIPTION 


PROVIDE  HANDICAPPED  ACCESS  AT  VARIOUS  SCHOOLS  BASED  ON 
FACILITY  ASSESSMENT  SURVEY. 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA 


DEPARTMENT 


SCHOOL  DEPARTMENT 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


DECEMBER  1998 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 

TOTAL 

FUNDING                           EXISTING 

CAPITAL 

NON  CITY 

CAPITAL 

SOURCE               AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

CITY  CAPITAL                                 0 

4,312,500 

0 

4.312,500 

- 

4,312,500 

STATE                                              0 

0 

0 

0 

0 

0 

FEDERAL                                         0 

0 

0 

0 

0 

0 

TRUST  FUND                                   0 

0 

0 

0 

0 

0 

OTHER                                              0 

0 

0 

0 

0 

0 

TOTAL  FUNDS                              SO 

54,312,500 

SO 

54,312,500 

so 

S4.31 2.500 

VARIOUS  LOCATIONS 


CITYWIDE 


AVj* 


PROJECT  DESCRIPTION 


HANDICAPPED  ACCESS  AT  SCHOOLS  ■<  YEAfl  » 

FACILITIES  PLAN. 


EOFTVCUHRB) 


PROJECT  CRITERIA 

COMPLIANCE  WITH  ADA 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

DECEMBER  1996 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

3.827.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S3.827.000 

TOTAL 

Ci^-l. 

94 

FY95-9S 

•-.s: 

0 

0 

US  KM 

0 

0 

0 

0 

0 

D 

0 

0 

0 

0 

0 

0 

SO 

SO 

53  B39  MM 

rant 

EMPUM 
■MB 


—  3  sr-  ax 

0  I 

0 

I 

0  0 

SO  SXE27J900 
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BALDWIN    SCHOOL 


121  COREY  ROAD 


ALLSTON/BRIGHTON 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


RESTORE  MASONRY,  REPLACE  ROOFS  AND  DOORS.  INSTALL  WINDOWS 
AND  IMPACT  SCREENS,  UPGRADE  LIGHTING  AND  HEATING  SYSTEM.  AND 
PROVIDE  ACCESS  FOR  PERSONS  WITH  DISABILITIES. 


IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY,  COMPLIANCE  WITH  ADA 


DEPARTMENT 


SCHOOL  DEPARTMENT 


COMPLETION  DATE 


DECEMBER  1996 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

554,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

$554,000 

TOTAL 

CAPITAL 

94 

FY  95-98 

FUND 

0 

0 

554,000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

SO 

S554.000 

TOTAL 
NON  CITY  CAPITAL 

SOURCES  BUDGET 


— 

554,000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S554.000 

BEETHOVEN    SCHOOL 


5125  WASHINGTON  STREET 


WEST  ROXBURY 


PROJECT  DESCRIPTION 


RESTORE  MASONRY,  REPLACE  ROOFS  AND  DOORS.  INSTALL  WINDOWS 
AND  IMPACT  SCREENS.  UPGRADE  LIGHTING  AND  HEATING  SYSTEM.  AND 
PROVIDE  ACCESS  FOR  PERSONS  WITH  DISABILmES. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY.  COMPLIANCE  WITH  ADA 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

DECEMBER  1996 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

734,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S734.000 

TOTAL  TOTAL 

CAPITAL  NON  CrTY  CAPrTAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


0 

0 
0 
0 
0 

so 


734.000 
0 
0 
0 
0 
S734.000 


— 

734.000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S734.000 

BOSTON  HIGH  SCHOOL 


BOSTON  LATIN  SCHOOL 


152  ARLINGTON  STREET 


BACK  BAY/BEACON  HILL 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


RESTORE  MASONRY,  REPLACE  ROOFS  AND  DOORS,  INSTALL  WINDOWS 
AND  IMPACT  SCREENS,  UPGRADE  LIGHTING  AND  HEATING  SYSTEM.  AND 
PROVIDE  ACCESS  FOR  PERSONS  WITH  DISABILITIES. 


IMPROVES  HEALTH  AND  SAFETY,  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY,  COMPLIANCE  WITH  ADA 


DEPARTMENT 


SCHOOL  DEPARTMENT 


COMPLETION  DATE 

DECEMBER  1996 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 

TOTAL 

FUNDING 

EXISTING 

CAPITAL 

NON  CITY 

CAPITAL 

SOURCE 

AUTHORIZATION 

FY  94               FY  95-98 

FUND 

SOURCES 

BUDGET 

CITY  CAPITAL 

1,532,000 

0 

0 

1 ,532,000 

- 

1,532.000 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

$1,532,000 

SO 

SO 

S1 ,532,000 

so 

51.532,000 

78  AVENUE  LOUIS  PASTEUR 


FENWAY/KENMORE 


jcr::  - 


PROJECT  DESCRIPTION 


RENOVATE  CLASSROOMS  CAFETERU. 
CONSTRUCT  NEW  GYMNASIUM  WWG:  UPGRADE 
AND  HEATING  SYSTEMS:  WSTALL  HEW 
MASONRY. 


i'.:  noii»nn 

PUMBMG  ELECT*  :i_ 


PROJECT  CRITERIA 


IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AM  EXETMG  t 
FACILITY.  COMPLIANCE  WITH  ADA 


DEPARTMENT 


SCHOOL  DEPARTMENT 


IN  CONSTRUCTION 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 

CAPITAL 

FUND 

•..-■.  on 

c*#rm 

= .  DSEI 

crnr  CAPITAL 

19.430.000 

0 

0 

19.430.000 

— 

• ;  M  M 

STATE 

0 

0 

0 

0 

0 

1 

FEDERAL 

0 

0 

0 

0 

: 

1 

TRUST  FUND 

0 

0 

0 

0 

: 

: 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

S19.430.0O0 

so 

SO 

519.430,000 

so 

S • S CM  M 

1 

CHANNING  SCHOOL 


35  SUNNYSIDE  STREET 


HYDE  PARK 


PROJECT  DESCRIPTION 


WATERPROOF  MASONRY.  REPLACE  DOORS  AND  WINDOWS.  REPAIR 
ROOF  AND  SECURITY  GRILLS.  AND  INSTALL  IMPACT  SCREENS. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY,  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY.  COMPLIANCE  WITH  ADA 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

DECEMBER  1995 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


CLAPP    SCHOOL 


35  HARVEST  STREET 


DORCHESTER 


School? 


PROJECT  DESCRIPTION 


RESTORE  MASONRY.  REPLACE  ROOFS  AND  DOORS,  AND  INSTALL 
WINDOWS  AND  IMPACT  SCREENS;  UPGRADE  LIGHTING  AND  HEATING 
SYSTEM.  PROVIDE  ACCESS  TO  PERSONS  WITH  DISABILITIES. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY.  COMPUANCE  WITH  ADA 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

DECEMBER  1996 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 

CAPITAL 

FUND 

NONCITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 
CAPITAL 

FUND 

NONCITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 

669,000 

0 

0 

669,000 

— 

669,000 

CITY  CAPITAL 

661,000 

0 

0 

661.000 

— 

661.000 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

' 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

° 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0  I 

TOTAL  FUNDS 

S669.000 

SO 

SO 

S669.000 

so 

S669.000 

TOTAL  FUNDS 

S661.000 

so 

SO 

S661.000 

SO 

S661.000 
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CONLEY    SCHOOL 


450  POPLAR  STREET 


ROSLINDALE 


PROJECT  DESCRIPTION 


WATERPROOF  MASONRY;  REPLACE  DOORS  AND  WINDOWS;  REPAIR 
ROOF  AND  SECURITY  GRILLS;  INSTALL  IMPACT  SCREENS. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY,  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY,  COMPLIANCE  WITH  ADA 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

DECEMBER  1995 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


CITY  CAPITAL 
j     STATE 
!     FEDERAL 
I    TRUST  FUND 
I    OTHER 

TOTAL  FUNDS 


468.000 
0 
0 
0 
0 
S468.000 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 
SO 


468.000 
0 
0 
0 
0 
S468.000 


468,000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

S468.000 

DEVER    SCHOOL 

325  MOUNT  VERNON  STREET 

DORCHESTER 


PROJECT  DESCRIPTION 


REPLACE  WINDOWS  AND  KSTAU.  HP  ACT  SCREENS  REPLACE 
EXTERIOR  DOORS  AND  BOILER 


PROJECT  CRITERIA 

PRESERVES  AN  EMSTWG  MUWCVAL  FACLfTY.  COTUAMCt  VfTM  ADA 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

TO  BE  SCHEDULED 

COMPLETION  DATE 

DECEMBER  1997 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


rant 

ca="ai-         vc>  r-> 
•-.-.:  SOURCES 


ram 

CMWtM 


CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUNO 
OTHER 
TOTAL  FUNDS 


1.652,000 
0 
0 
0 
0 
S1.6S2.000 


0 
0 
0 
0 
0 
$0 


0 
0 
0 
0 
0 
SO 


•  ;;;  :•:■: 

0 
0 
0 
0 

Si  fj:  dm 


—       u 

0 

: 
o 

0 
SO        SI  SS2JM0 


IIS 


EAST    BOSTON    HIGH    SCHOOL 


86  WHITE  STREET 


EAST  BOSTON 


PROJECT  DESCRIPTION 


ROOF  REPLACEMENT.  MASONRY.  INTERIOR  UPGRADE.  HEATING 
UPGRADES  IN  GYM  AND  LOCKER  AREA. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY.  COMPUANCE  WITH  ADA 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

FEBRUARY  1996 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

2.663.400 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S2.S63.400 

TOTAL  TOTAL 

CAPITAL  NON  CrTY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 

so 


0 

2,663.400 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S2.663.400 

2.663.400 

0 

0 

0 

0 

0 

0 

0 

0 

0 

S2.663.400 

EDISON    SCHOOL 


60  GLENMONT  ROAD 


ALLSTON/BRIGHTON 


PROJECT  DESCRIPTION 


WATERPROOF  MASONRY:  REPLACE  DOORS  AND  WINDOWS:  REPAIR 
ROOF  AND  SECURITY  GRILLS:  INSTALL  IMPACT  SCREENS. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILrTY.  COMPUANCE  WITH  ADA 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

DECEMBER  1995 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                             EXISTING 
SOURCE                AUTHORIZATION 

TOTAL                                                  TOTAL 

CAPITAL              NON  CITY               CAPITAL 

FY  94                FY  95-98                     FUND             SOURCES                BUDGET 

CITY  CAPITAL 

1.232.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S1 .232.000 

0 

0 
0 
0 
0 
SO 


0 

1.232.000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S1 .232.000 

1.232.000 

0 

0 

0 

0 

0 

0 

0 

0 

.0 

SI  .232.000 

ENDICOTT    SCHOOL 


^MCLELLAN  STREET 
DORCHESTER 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


DEPARTMENT 


UPGRADE  HEATING.  ELECTRICAL,  AND  PLUMBING.  REPAIR  ROOFS. 
EGRESS.  AND  MASONRY.  REPLACE  DOORS  AND  WINDOWS;  RENOVATE 
CLASSROOMS,  CAFETERIA.  AND  AUDITORIUM  AREAS;  AND  PROVIDE 
ACCESS  FOR  PERSONS  WITH  DISABILITIES. 

IMPROVES  HEALTH  AND  SAFETY,  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY,  COMPLIANCE  WITH  ADA 

SCHOOL  DEPARTMENT 


STATUS 


IN  CONSTRUCTION 


COMPLETION  DATE 

DECEMBER  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 

TOTAL 

FUNDING 

EXISTING 

CAPITAL 

NON  CITY 

CAPITAL 

SOURCE 

AUTHORIZATION 

FY  94               FY  95-98 

FUND 

SOURCES 

BUDGET 

CITY  CAPITAL 

1,573,000 

0 

0 

1,573,000 

— 

1,573,000 

j      STATE 

0 

0 

0 

0 

0 

0 

1      FEDERAL 

0 

0 

0 

0 

0 

0 

|      TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

81,573,000 

SO 

so 

S1 ,573.000 

so 

S1 ,573.000 

ENGLISH    HIGH    SCHOOL 


144  MCBRIDE  STREET 


JAMAICA  PLAIN 


PROJECT  DESCRIPTION 


RESTORE  MASONRY    REPLACE  ROOFS  AND  DOORS.  PCTAU. 
AND  IMPACT  SCREENS.  UPGRADE  UGKTWG  AM)  «AT»«C 
AND  PROVIDE  ACCESS  TO  PERSONS  WITH 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EHSTMG  MUMCPM. 
FACILITY.  COMPLIANCE  WTTX  ADA 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

DECEMBER  1996 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

533,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S533.000 

-.--1. 

CAPITAL  HON  CITY 

rum         i-.-.=.-£= 


-."A. 


0 
0 

o 
o 

o 
so 


0 

533  MM 

0 

0 

0 

0 

0 

0 

0 

0 

X 

SS33  :■:•: 

0 

: 
o 

: 

a 


I 

■ 
I 

:• 
9539  BH 
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EVERETT    SCHOOL 


71   PLEASANT  STREET 


DORCHESTER 


PROJECT  DESCRIPTION 


UPGRADE  HEATING.  ELECTRICAL.  AND  PLUMBING.  REPAIR  ROOFS. 
EGRESS.  AND  MASONRY;  REPLACE  DOORS  AND  WINDOWS;  RENOVATE 
CLASSROOMS.  CAFETERIAS.  AND  AUDITORIUM  AREAS:  AND  PROVIDE 
ACCESS  FOR  PERSONS  WITH  DISABILITIES- 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY.  COMPLIANCE  WITH  ADA 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

MARCH  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

1.925,300 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S1 ,925.300 

TOTAL  TOTAL 

CAPITAL  NON  CrTY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 
SO 


1.925,300 
0 
0 
0 
0 
S1 ,925.300 


— 

1,925,300 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S1 ,925,300 

FIFIELD    SCHOOL 


25  DUNBAR  AVENUE 


DORCHESTER 


PROJECT  DESCRIPTION 


WATERPROOF  MASONRY,  REPLACE  DOORS  AND  WINDOWS.  REPAIR 
ROOF  AND  SECURITY  GRILLS.  AND  INSTALL  IMPACT  SCREENS. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY,  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY.  COMPLIANCE  WITH  ADA 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

DECEMBER  1995 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                           EXISTING 
SOURCE                AUTHORIZATION 

FY  94                FY  95-96 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 

707,000 

0 

0 

707.000 

- 

707.000 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0  l 

TRUST  FUND 

0 

0 

0 

0 

0 

0  ' 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

S707.000 

SO 

so 

S707.000 

so 

$707,000 

GARDNER    SCHOOL 


30  ATHOL  STREET 


ALLSTON/BRIGHTON 


PROJECT  DESCRIPTION 


UPGRADE  HEATING.  ELECTRICAL.  AND  PLUMBING-  REPAIR  ROOFS. 
EGRESS.  AND  MASONRY;  REPLACE  DOORS  AND  WINDOWS;  RENOVATE 
CLASSROOMS.  CAFETERIA,  AND  AUDITORIUM  AREAS;  PROVIDE  ACCESS 


FOR  PERSONS  WITH  DISABILITIES. 

PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY,  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY,  COMPLIANCE  WITH  ADA 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

MARCH  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                            EXISTING 
SOURCE                 AUTHORIZATION 

TOTAL                                               TOTAL 

CAPITAL              NON  CITY                CAPITAL 

FY  94               FY  95-98                    FUND            SOURCES               BUDGET 

CITY  CAPITAL 

3,121,000 

0 

0 

3,121,000 

— 

3.121.000 

1    STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

$3,121,000 

SO 

SO 

S3.121.000 

so 

S3.121.000 

GARFIELD   SCHOOL 


95  BEECHCROFT  STREET 


ALLSTON/BRIGHTON 


jcr.::  - 


PROJECT  DESCRIPTION 


WATERPROOF  UASONRY:  REPLACE  DOORS  AMD  WOO»S  RE7UD 
ROOF  AND  SECURITY  GRILLS:  KSTALL  WPACT  S 


PROJECT  CRITERIA 


IMPROVES  HEALTH  ANO  SAFETY.  PRESERVES  AH  EXBTMG  ■ 

FACILITY.  COMPLIANCE  WITH  ADA 


DEPARTMENT 


SCHOOL  DEPARTMENT 


COMPLETION  DATE 


DECEMBER  1995 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


TOTAL 

-:-». 

FUNDING 

EXISTING 

CAPITAL 

NOHarr 

CMUM 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

RUM 

SOWCES 

?.^i£- 

CITY  CAPITAL 

397.000 

0 

0 

997.000 

— 

=S"  M 

STATE 

0 

0 

0 

0 

0 

: 

FEDERAL 

0 

0 

0 

0 

: 

: 

TRUST  FUND 

0 

0 

0 

0 

0 

1 

OTHER 

0 

0 

0 

0 

0 

: 

TOTAL  FUNDS 

S997.000 

so 

SO 

S997.000 

>. 

S993  .■•:•: 

1 

GAVIN    SCHOOL 


215  DORCHESTER  STREET 


SOUTH  BOSTON 


PROJECT  DESCRIPTION 


PROVIDE  ACCESS  FOR  PERSONS  WITH  DISABILITIES. 


PROJECT  CRITERIA 

COMPLIANCE  WITH  ADA,  IMPROVES  HEALTH  AND  SAFETY,  PRESERVES 
AN  EXISTING  MUNICIPAL  FACILITY 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

MAY  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

1,247,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

31,247.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 
SO 


1,247,000 
0 
0 
0 
0 
SI. 247,000 


0 
0 
0 
0 
SO 


1.247,000 
0 
0 
0 
0 
S1 ,247,000 


HALEY    SCHOOL 


570  AMERICAN  LEGION  HIGHWAY 


ROSLINDALE 


School 


PROJECT  DESCRIPTION 


REPLACE  WINDOWS  AND  INSTALL  IMPACT  SCREENS;  REPLACE 
EXTERIOR  DOORS.  REPAIR  MASONRY.  AND  REPLACE  ROOF. 


PROJECT  CRITERIA 

PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 
IMPROVES  HEALTH  AND  SAFETY 

COMPUANCE  WITH  ADA. 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

TO  BE  SCHEDULED 

COMPLETION  DATE 

DECEMBER  1997 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                             EXISTING 
SOURCE                AUTHORIZATION 

TOTAL 

CAPITAL 

FY  94                FY  95-98                      FUND 

TOTAL 
NON  CITY               CAPITAL 
SOURCES               BUDGET 

CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


383.500 
0 
0 
0 
0 
S383.500 


0 
0 
0 
0 
0 
SO 


0 

383.500 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S383.500 

0 
0 
0 

0 

so 


383.500 
0 
0 
0 
0 
$383,500 


HARVARD-KENT    SCHOOL 


50  BUNKER  HILL  STREET 
CHARLESTOWN 


PROJECT  DESCRIPTION 


REPLACE  WINDOWS  AND  INSTALL  IMPACT  SCREENS;  REPLACE 
EXTERIOR  DOORS. 


PROJECT  CRITERIA 


DEPARTMENT 


PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY.  COMPLIANCE  WITH  ADA, 
IMPROVES  HEALTH  AND  SAFETY 


SCHOOL  DEPARTMENT 


STATUS 


TO  BE  SCHEDULED 


COMPLETION  DATE 


DECEMBER  1997 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

520,800 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

5520,800 

TOTAL 
CAPITAL  NON  CITY 

FUND  SOURCES 


TOTAL 
CAPITAL 
BUDGET 


0 
0 
0 
0 
0 
$0 


0 

520,800 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

S520.800 

— 

520,800 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

S520.800 

HENNIGAN   SCHOOL 


200  HEATH  STREET 


JAMAICA  PLAIN 


PROJECT  DESCRIPTION 


REPLACE  WINDOWS  AND  KSTAU.  MP  ACT 
EXTERIOR  DOORS.  UPGRADE  FRONT  ENTRANCE. 
WATERPROOFING- 


PROJECT  CRITERIA 

PRESERVES  AN  EXISTING  UUNK3PAL  FACTJTY    COWUHNCt  OTTM  AHA 
IMPROVES  HEALTM  AND  SAFETY 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

TO  BE  SCHEDULED 

COMPLETION  DATE 

DECEMBER  1997 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

1.S35.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNOS 

S1.635.000 

RUM  SOURCES 


o 
o 

0 
0 
0 

so 


0 
0 
0 
0 
0 

so 


I  s_- j  got 
o 

0 

0 

0 

SI  SJS  DM 


: 
o 
o 

0 

$•  EX  :•:•: 
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HIGGINSON    SCHOOL 


160  HARRISHOF  STREET 


PROJECT  DESCRIPTION 


WATERPROOF  MASONRY.  REPAIR  ROOFS,  REPLACE  DOORS  AND 
WINDOWS,  AND  RENOVATE  CLASSROOMS. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY.  COMPLIANCE  WITH  ADA 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

DECEMBER  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

720.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHEH 

0 

TOTAL  FUNDS 

S720.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 

so 


720,000 
0 
0 
0 
0 
S720.000 


720,000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

S720.000 

HURLEY    SCHOOL 


70  WORCESTER  STREET 


Schools 


PROJECT  DESCRIPTION 


REPLACE  WINDOWS,  INSTALL  IMPACT  SCREENS.  REPLACE  EXTERIOR 
DOORS.  REPAIR  MASONRY.  IMPROVE  ACCESS  FOR  PERSONS  WITH 
DISABILITIES. 


PROJECT  CRITERIA 


DEPARTMENT 


PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY.  COMPLIANCE  WrTH  ADA, 
IMPROVES  HEALTH  AND  SAFETY 


SCHOOL  DEPARTMENT 


TO  BE  SCHEDULED 


COMPLETION  DATE 


DECEMBER  1997 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


- 


TOTAL 

TOTAL 

FUNDING 

EXISTING 

CAPITAL 

NON  CITY 

CAPITAL    | 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

SOURCES 

BUDGET  '| 

CITY  CAPITAL 

892.900 

0 

0 

892.900 

— 

892.900 

STATE 

0 

0 

0 

0 

0 

0  ' 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

S892.900 

SO 

SO 

S892.900 

SO 

S892.900 

JACKSON  MANN  SCHOOL 


KENNEY  SCHOOL 


40  ARMINGTON  STREET 


ALLSTON/BRIGHTON 


PROJECT  DESCRIPTION 


RESTORE  MASONRY.  REPLACE  ROOFS  AND  DOORS,  INSTALL  WINDOWS 
AND  IMPACT  SCREENS.  UPGRADE  HEATING  SYSTEMS.  AND  PROVIDE 
ACCESS  FOR  PERSONS  WITH  DISABILITIES. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY,  COMPLIANCE  WITH  ADA 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

DECEMBER  1996 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

600.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S600.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 
SO 


600,000 
0 
0 
0 
0 
S600.000 


— 

600.000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S600.000 

19  0AKTON  STREET 


DORCHESTER 


PROJECT  DESCRIPTION 


RESTORE  MASONRY.  REPLACE  ROOFS  AND  DOORS  INSTALL  ■— JOB 
AND  IMPACT  SCREEHS  UPGRADE  UGHTMG  AHD  HEATMG  STTTOK 
AND  PROVIDE  ACCESS  FOR  PERSONS  OTTH  C 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AM  (JUS  1  MO  ■,«C»«L 

FACILITY.  COMPLIANCE  YrtTM  ADA 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

DECEMBER  1996 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

9*0.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S980.000 

TOTAL 

.1- -i. 

94 

FY  95-96 

FUMD 

0 

0 

f-5C  DM 

0 

0 

0 

0 

D 

0 

0 

0 

0 

0 

0 

0 

so 

>.' 

SM  m 

ram 


o 

: 
o 

0 

SI 
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LATIN    ACADEMY 


205  TOWNSEND  STREET 


PROJECT  DESCRIPTION 


RENOVATE  EXISTING  TECHNICAL  HIGH  SCHOOL  BUILDING  TO  PROVIDE  A 
MODERN  FACILITY  FOR  LATIN  ACADEMY.  WATERPROOF  BUILDING. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY,  COMPLIANCE  WITH  ADA 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

JANUARY  1995 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

18.138.600 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S1 8,138,600 

TOTAL 

TOTAL 

CAPn"AL 

NON  CITY 

CAPITAL 

94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

0 

0 

18,138,600 

— 

18.138,600 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

so 

SO 

S18.138.600 

so 

S18.138.600 

MADISON    PARK    HIGH    SCHOOL 


100  NEW  DUDLEY  STREET 


SchooU 


PROJECT  DESCRIPTION 


REPLACE  ROOF.  REPAIR  CONCRETE  PAVERS  IN  THE  COURTYARD. 


PROJECT  CRITERIA 

PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 
IMPROVES  HEALTH  AND  SAFETY 

COMPUANCE  WITH  ADA. 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

TO  BE  SCHEDULED 

COMPLETION  DATE 

DECEMBER  1997 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                             EXISTING 
SOURCE                AUTHORIZATION 

TOTAL 

CAPITAL 

FY  94                FY  95-96                     FUND 

TOTAL 
NON  Cn"Y                CAPITAL 
SOURCES               BUDGET 

CITY  CAPITAL 

2,605,300 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S2.605.300 

0 
0 
0 
0 
0 
SO 


0 

2,605.300 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S2.605.300 

— 

2.605.300 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S2.605.300 

MANNING    SCHOOL 


MARTIN    LUTHER    KING   SCHOOL 


130  LOUDERS  LANE 


JAMAICA  PLAIN 


PROJECT  DESCRIPTION 


REPLACE  WINDOWS  AND  INSTALL  IMPACT  SCREENS;  REPLACE 
EXTERIOR  DOORS  AND  REPAIR  LINTELS. 


PROJECT  CRITERIA 

PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 
IMPROVES  HEALTH  AND  SAFETY 

COMPLIANCE  WITH  ADA. 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

TO  BE  SCHEDULED 

COMPLETION  DATE 

DECEMBER  1997 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                           EXISTING 
SOURCE                 AUTHORIZATION 

TOTAL 

CAPITAL 

FY  94               FY  95-98                    FUND 

TOTAL 
NON  CITY               CAPITAL 
SOURCES               BUDGET 

CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


316,500 
0 
0 
0 
0 
S31 6,500 


0 
0 
0 
0 
0 
SO 


0 

316,500 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

S316.500 

— 

316,500 

0 

0 

0 

0 

0 

0 

0 

0 

so 

$316,500 

77  LAWRENCE  AVENUE 


DORCHESTER 


PROJECT  DESCRIPTION 


UPGRADE  HEATING.  ELECTRICAL  AND  PLUMBMG  STSTBBj 
ROOFS.  EGRESS.  AND  UASOHRY:  REPLACE  DOORS  AM) 

RENOVATE  INTERIOR- 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AM  EJU5IWG  MUMOPAL 
FACILITY.  COMPLIANCE  WITH  ADA 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

MARCH  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


TOTAL 

• :  •  i . 

FUNDING 

EXISTING 

CAPITAL 

•.:-.  cm 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-96 

-,s: 

^;.=;=5 

r.r>i— 

CITY  CAPITAL 

2,281. 000 

0 

0 

2.281.000 

— 

;  ;.-•  Hi 

STATE 

0 

0 

0 

0 

0 

: 

FEDERAL 

0 

0 

0 

0 

0 

: 

TRUST  FUND 

0 

0 

0 

0 

0 

: 

OTHER 

0 

0 

0 

0 

0 

: 

TOTAL  FUNDS 

S2.281.0O0 

SO 

SO 

$2,281,000 

>.- 

s:  :;•  :■:•: 

~~ I 

MASON    SCHOOL 


150  NORFOLK  AVENUE 


PROJECT  DESCRIPTION 


WATERPROOF  MASONRY.  REPAIR  ROOFS.  REPLACE  DOORS  AND 
WINDOWS,  AND  RENOVATE  CLASSROOMS. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY,  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY.  COMPLIANCE  WITH  ADA 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

DECEMBER  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

1,435,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S1 ,435,000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 

so 


1,435,000 
0 
0 
0 
0 
51,435,000 


— 

1,435,000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S1 ,435,000 

MCCORMACK    SCHOOL 


315  MOUNT  VERNON  STREET 


DORCHESTER 


PROJECT  DESCRIPTION 


RESTORE  MASONRY:  REPLACE  ROOFS  AND  DOORS,  INSTALL  WINDOWS 
AND  IMPACT  SCREENS:  UPGRADE  LIGHTING  AND  HEATING  SYSTEMS. 
AND  PROVIDE  ACCESS  FOR  PERSONS  WITH  DISABILITIES. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY,  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY.  COMPLIANCE  WITH  ADA 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

DECEMBER  1996 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


568,000 
0 
0 
0 
0 
S568.000 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 
SO 


568.000 
0 
0 
0 
0 
S56B.000 


568.000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

S56S.000 

WENDELL  SCHOOL 


OHRENBERGER  SCHOOL 


164  SCHOOL  STREET 


JAMAICA  PLAIN 


PROJECT  DESCRIPTION 


UPGRADE  HEATING.  ELECTRICAL.  AND  PLUMBING.  REPAIR  ROOFS. 
EGRESS.  AND  MASONRY;  REPLACE  DOORS  AND  WINDOWS;  RENOVATE 
CLASSROOMS  AND  AUDITORIUM  AREAS.  AND  PROVIDE  ACCESS  FOR 
PERSONS  WITH  DISABILITIES. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY,  COMPLIANCE  WITH  ADA 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

MARCH  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                           EXISTING 
SOURCE               AUTHORIZATION 

TOTAL                                               TOTAL 

CAPITAL              NON  CITY                CAPITAL 

FY  94              FY  95-98                    FUND            SOURCES               BUDGET 

CITY  CAPITAL 

1,696,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

$1, 696,000 

0 
0 
0 
0 
0 
SO 


0 

1.696.000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S1 .696.000 

— 

1,696,000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S1 .696,000 

17S  WEST  BOUNDARY  ROAD 


WESTROXBURY 


PROJECT  DESCRIPTION 


WATERPROOF  MASONRY  REPLACE  DOORS  AM) 
ROOF  AND  SECURITY  GRILLS  AND  MSTAU.  MFACT 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AM  EHSTHG  — C»  M. 
FACILITY.  COMPLIANCE  WITH  ADA 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

DECEMBER  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

1.517.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S1 .51 7.000 

CAPITAL  XCWOTY 

FUND  SOURCES 


ram 
CM -i. 


o 
o 

o 

0 
0 

so 


0 
0 
0 
0 
0 

<: 


1317.000 
0 
0 
0 
0 
SI  .51 7.000 
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—  1S1-OO0 

0  0 

0  0 

0  0 

0 

SO        S1.517.000 




PHILBRICK    SCHOOL 


40  PHILBRICK  STREET 


ROSLINDALE 


PROJECT  DESCRIPTION 


WATERPROOF  MASONRY.  REPLACE  DOORS  AND  WINDOWS,  REPAIR 
ROOF  AND  SECURITY  GRILLS,  AND  INSTALL  IMPACT  SCREENS. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY,  COMPLIANCE  WITH  ADA 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

DECEMBER  1995 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

430,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S430.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 
SO 


430,000 
0 
0 
0 
0 
S430.000 


— 

430.000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S430.000 

RENOVATIONS    AT    FOUR    MIDDLE    SCHOOLS 


VARIOUS  LOCATIONS 


School? 


PROJECT  DESCRIPTION 


INTERIOR  RENOVATIONS  TO  FOUR  MIDDLE  SCHOOLS  INCLUDING  THE 
TAFT,  MCCORMACK,  ROGERS.  AND  UMANA-BARNES. 


PROJECT  CRITERIA 

PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY,  COMPUANCE  WITH  ADA. 
IMPROVES  HEALTH  AND  SAFETY 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

PROPOSED  NEW  PROJECT 

COMPLETION  DATE 

DECEMBER  1998 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


FY  94 


TOTAL 
CAPITAL  NON  CITY 

FUND  SOURCES 


TOTAL 
CAPITAL 
BUDGET 


CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


11,200.000 
0 
0 
0 
0 


11.200.000 
0 
0 
0 
0 


SO       S1 1,200.000 


SO      S1 1.200,000 


—  11.200.000 

0  0 

0  0 

0  0 

0  0 

SO  S1 1.200.000 


ROBERT    G.    SHAW    SCHOOL 


20  MOUNT  VERNON  STREET 


WEST  ROXBURY 


PROJECT  DESCRIPTION 


PROVIDE  ACCESS  FOR  PERSONS  WITH  DISABILITIES. 


PROJECT  CRITERIA 

COMPLIANCE  WITH  ADA,  PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY, 
IMPROVES  HEALTH  AND  SAFETY 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

MAY  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


674,000 
0 
0 
0 
0 
$674,000 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 
SO 


674,000 
0 
0 
0 
0 
S674.000 


0 
0 
0 
0 
SO 


674.000 
0 
0 
0 
0 
S674.000 


ROBERT   6.    SHAW   SCHOOL 


20  MOUNT  VERNON  STREET 


WEST ROXBURY 


PROJECT  DESCRIPTION 


WATERPROOF  UASONRY.  REPAIR  ROOFS.  REPLACE  DOORS  AM) 
WINDOWS.  AND  RENOVATE  CLASSROOMS 


PROJECT  CRITERIA 


IMPROVES  HEALTH  AND  SAFETY.  PRESER  • : 
FACIUTY.  COMPLIANCE  WITH  ADA 


DEPARTMENT 


SCHOOL  DEPARTMENT 


STATUS 


COMPLETION  DATE 


DECEMBER  ■  ~4 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


TOTAL 
CAPITAL 


CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


1,399.000 
0 
0 
0 
0 
SI  .399,000 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 
s: 


•  S99  :■:•: 
o 
o 
o 

o 

Sl  399JXH 


0 
0 
SO        ST 
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ROCK    GUARD    INSTALLATION    AT    NINE    SCHOOLS 


VARIOUS  LOCATIONS 


PROJECT  DESCRIPTION 


INSTALL  PERMANENT  PROTECTIVE  WINDOW  AND  IMPACT  SCREENS: 
BRIGHTON  HIGH  SCHOOL,  CHITTICK,  HYDE  PARK;  DICKERMAN, 
DORCHESTER;  EDWARDS.  CHARLESTOWN;  LEWENBERG,  MATTAPAN; 
MARY  CURLEY.  JAMAICA  PLAIN;  MATHER.  DORCHESTER;  ROGERS, 
HYDE  PARK;  THOMPSON.  DORCHESTER. 


PROJECT  CRITERIA 


IMPROVES  HEALTH  AND  SAFETY,  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY 


ROGERS    SCHOOL 


15  EVERETT  STREET 


HYDE  PARK 


School 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


RESTORE  MASONRY.  REPLACE  ROOFS  AND  DOORS.  INSTALL  WINDOWS 
AND  IMPACT  SCREEN,  UPGRADE  LIGHTING  AND  HEATING  SYSTEM,  AND 
PROVIDE  ACCESS  FOR  PERSONS  WITH  DISABILITIES. 


IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY.  COMPLIANCE  WITH  ADA 


DEPARTMENT 

SCHOOL  DEPARTMENT 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

IN  DESIGN 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

SEPTEMBER  1995 

COMPLETION  DATE                     DECEMBER  1996 

PROPOSED 

FINANCING  AND  APPROPRIATIONS 

TOTAL 

TOTAL 

PROPOSED  FIN 

ANCING  AND  APPROPRIATIONS 

TOTAL 

TOTAL 

FUNDING 

EXISTING 

CAPITAL 

NON  CITY 

CAPITAL 

FUNDING 

EXISTING 

CAPITAL 

NONCrrY 

CAPITAL 

SOURCE 

AUTHORIZATION 

FY  94                FY  95-98 

FUND 

SOURCES 

BUDGET 

SOURCE                AUTHORIZATION                      FY  94               FY  95-98 

FUND 

SOURCES 

BUDGET 

CITY  CAPITAL 

1,956,200 

0                              0 

1,956,200 

— 

1,956,200 

CITY  CAPITAL 

280,000                           0                           0 

280.000 

- 

280.000 

STATE 

0 

0                           0 

0 

0 

0 

STATE 

0                           0                           0 

0 

0 

0 

FEDERAL 

0 

0                           0 

0 

0 

0 

FEDERAL 

0                           0                           0 

0 

0 

0 

TRUST  FUND 

0 

0                           0 

0 

0 

0 

TRUST  FUND 

0                           0                           0 

0 

0 

0 

OTHER 

0 

0                           0 

0 

0 

0 

OTHER 

0                           0                           0 

0 

0 

0 

TOTAL  FUNDS 

S1 .956.200 

SO                         SO 

S1 ,956,200 

so 

S1 ,956,200 

TOTAL  FUNDS 

S280.000                       SO                       SO 

S280.000 

so 

S280.000 

ROOSEVELT    SCHOOL 


95  NEEDHAM  ROAD 


PROJECT  DESCRIPTION 


REPLACE  WINDOWS  AND  INSTALL  IMPACT  SCREENS;  REPLACE 
ENTRANCE  DOORS  AND  ROOF;  MASONRY  AND  WATERPROOFING: 
PROVIDE  ACCESS  FOR  PERSONS  WITH  DISABILITIES. 


PROJECT  CRITERIA 

PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY,  COMPLIANCE  WITH  ADA. 
IMPROVES  HEALTH  AND  SAFETY 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

TO  BE  SCHEDULED 

COMPLETION  DATE 

DECEMBER  1997 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

1,499,300 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

$1 ,499,300 

TOTAL  TOTAL 

CAPITAL  NONCITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 
SO 


1,499,300 
0 
0 
0 
0 
S1, 499,300 


— 

1,499.300 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S1. 499,300 

RUSSELL   SCHOOL 


750  COLUMBIA  ROAD 


DORCHESTER 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


DEPARTMENT 


UPGRADE  HEATING.  ELECTRICAL.  AMD  PUMBMG.  REPA*»  ROOT. 
EGRESS  AND  MASONRY  REPLACE  WMDOWS  AMD  DOORS  «E*C.»" 
CLASSROOMS.  CAFETERIAS.  AND  AUOTTORWH  AREAS  PMtHCC  ACCESS 

FOR  PERSONS  WTTW  DtSABlLmES 

IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AM  EXSTMG  MUMCPM. 

FACILrTY.  COMPLIANCE  YrtTH  ADA 

SCHOOL  DEPARTMENT 


STATUS 


IN  CONSTRUCTION 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

1.946.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S1.946.000 

capital         MOHomr  :i=--l. 

FUND  SOURCES 


0 
0 
0 
0 
0 
SO 


0 

1.946.000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

s-  M  ;■:■: 

—        1 

0 
0 
0 
0 


SARAH    GREENWOOD    SCHOOL 


189  GLENWAY  STREET 


DORCHESTER 


PROJECT  DESCRIPTION 


UPGRADE  HEATING,  ELECTRICAL,  AND  PLUMBING-  REPAIR  ROOF, 
EGRESS,  AND  MASONRY.  REPLACE  DOORS  AND  WINDOWS:  RENOVATE 
CLASSROOMS,  CAFETERIAS,  AND  AUDITORIUM  AREAS.  PROVIDE  ACCESS 
FOR  PERSONS  WITH  DISABILITIES. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY.  COMPLIANCE  WITH  ADA 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

APRIL  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNOING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

2,390.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNOS 

S2.390.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 
SO 


2,390,000 
0 
0 
0 
0 
S2.390.000 


2.390,000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

S2.390.000 

SCHOOL    FACILITIES    ASSESSMENT 


VARIOUS  LOCATIONS 


AfrWXft* 


PROJECT  DESCRIPTION 


COMPLETE  A  COMPREHENSIVE  CONDITION  ASSESSMENT  OF  ALL 
SCHOOL  FACILITIES  INCLUDING  STRUCTURAL  MECHANICAL.  AND 
ACCESS  NEEDS. 


PROJECT  CRITERIA 


PROMOTES  GOVERNMENT  EFFECTIVENESS 


DEPARTMENT 


SCHOOL  DEPARTMENT 


IN  PROGRESS 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


FY  94 


TOTAL 
CAPITAL  NON  CITY 

FUND  SOURCES 


TOTAL  I 
CAPITAL  I 
BUDGET    I 


CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


1.361.000 
0 
0 
0 
0 
S1. 361 .000 


300,000 
0 
0 
0 
0 
S300.000 


0 
0 
0 
0 
0 
SO 


1,661.000 
0 
0 
0 
0 
S1. 661 .000 


0 
0 
0 
0 
SO 


1.661.000 
0 
0 
0 
0 
S1 .661 .000 


SCHOOLYARD    IMPROVEMENTS 


VARIOUS  LOCATIONS 


PROJECT  DESCRIPTION 


IMPROVE  OUTDOOR  PLAY  AREAS  AT  FIVE  SCHOOLS. 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA,  PROMOTES  GOVERNMENT  EFFECTIVENESS 


DEPARTMENT 


SCHOOL  DEPARTMENT 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

CAPITAL 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

CITY  CAPITAL 

0 

500,000 

0 

500,000 

STATE 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

TOTAL  FUNDS 

SO 

5500,000 

SO 

S500.000 

TOTAL  TOTAL 

NON  CITY  CAPITAL 

SOURCES  BUDGET 


— 

500.000 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

S500.000 

SNOWOEN    HIGH   SCHOOL 


150  NEWBURY  STREET 


BACK  BAY/BEACON  HILL 


,-•■■■ 


PROJECT  DESCRIPTION 


RESTORE  MASONRY.  REPLACE  ROOF  AM)  DOORS  P«STAli  1 
AND  IMPACT  SCREENS.  UPGRADE  UGHTMG  AMD  HEATMG  SI 
AND  PROVIDE  ACCESS  FOR  PERSONS  WTTH  DKA8BJT6S. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AM  EXISTING  KNCFA, 
FACILITY.  COMPLIANCE  WTTH  ADA 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

DECEMBER  1996 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

715,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S71 5.000 

TOTAl 

ca"i-        vos  an 


CMttM 


0 
0 
0 
0 

0 

so 


0 

715.000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

STM  ::: 

—  71S 

0 

0 

0 

0 
SO  STISOOO 


133 


STONE    SCHOOL 


22  REGINA  ROAD 


DORCHESTER 


PROJECT  DESCRIPTION 


WATERPROOF  MASONRY,  REPAIR  ROOF,  REPLACE  DOORS  AND 
WINDOWS,  AND  RENOVATE  CLASSROOMS. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY,  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY.  COMPLIANCE  WITH  ADA 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

DECEMBER  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

1.566.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S1. 566.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 

so 


1.566.000 
0 
0 
0 
0 
S1 .566.000 


0 

1.566.000 
0 

0 

0 

0 

0 

0 

0 

so 

S1, 566,000 

SUMNER    SCHOOL 


15  BASILE  STREET 


ROSLINDALE 


School? 


PROJECT  DESCRIPTION 


RESTORE  MASONRY,  REPLACE  ROOF  AND  DOORS.  INSTALL  WINDOWS 
AND  IMPACT  SCREENS.  UPGRADE  LIGHTING  AND  HEATING  SYSTEMS. 
AND  PROVIDE  ACCESS  FOR  PERSONS  WITH  DISABILITIES. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY.  COMPLIANCE  WITH  ADA 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

DECEMBER  1996 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                             EXISTING 
SOURCE                AUTHORIZATION 

TOTAL                                                  TOTAL 

CAPITAL              NON  CITY               CAPITAL 

FY  94              FY  95-98                    FUND            SOURCES               BUDGET 

CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


951,000 
0 
0 
0 
0 
S951.000 


0 
0 
0 
0 
0 
SO 


0 

951.000 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

S951.000 

0 
0 
0 
0 

so 


951,000 
0 
0 
0 
0 
S951 .000 


TAFT    SCHOOL 


20  WARREN  STREET 


ALLSTON/BRIGHTON 


PROJECT  DESCRIPTION 


WATERPROOF  MASONRY.  REPAIR  ROOF,  REPLACE  DOOR  AND  WINDOWS. 
AND  RENOVATE  CLASSROOMS. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY,  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY,  COMPLIANCE  WITH  ADA 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

DECEMBER  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

2,909.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

$2,909,000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


0 

2.909,000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S2.909.000 

2,909,000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

S2.909.000 

TAYLOR    SCHOOL 


1060  MORTON  STREET 


PROJECT  DESCRIPTION 


UPGRADE  HEATING.  ELECTRICAL  AND  F 
ROOF.  EGRESS  AND  MASONRY:  REPLACE  DOORS  AMD  —CO»S 
RENOVATE  CLASSROOMS  CAFETERIAS.  AMD  AUCXTOMUM  AREAS 
PROVIDE  ACCESS  FOR  PERSONS  WTTM  OtSABUTES. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY   PRESERVES  AN  EHSTMG  MUMCPAL 
FACILITY.  COMPLIANCE  WITH  ADA 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

APRIL  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

1,807.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S1 .807.000 

0 

o 

0 
0 
0 

so 


0 

IJM7  :■:■: 

0 

g 

0 

0 

0 

0 

0 

0 

$0 

$1,807,000 

—  1,807.000 

0  0 
0 

0  0 

0  0 

so  si.so-.occ 


TIMILTY    SCHOOL 


205  ROXBURY  STREET 


PROJECT  DESCRIPTION 


UPGRADE  HEATING,  ELECTRICAL.  AND  PLUMBING  SYSTEMS:  REPAIR 
ROOF,  EGRESS.  AND  MASONRY:  REPLACE  DOORS  AND  WINDOWS: 
RENOVATE  INTERIOR. 


PROJECT  CRITERIA 


IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY.  COMPLIANCE  WITH  ADA 


TOBIN    SCHOOL 


40  SMITH  STREET 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


REPLACE  WINDOWS  AND  INSTALL  ROCK  GUARDS.  REPLACE  EXTERIOR 
DOORS.  REPAIR  MASONRY.  AND  CONSTRUCT  BATHROOMS  ACCESSIBLE 
FOR  PERSONS  WITH  DISABILITIES. 


PRESERVES  AN  EXISTING  MUNICIPAL  FACIUTY.  COMPUANCE  WITH  ADA. 
IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 

SCHOOL  DEPARTMENT 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

STATUS 

TO  BE  SCHEDULED 

COMPLETION  DATE 

APRIL  1994 

COMPLETION 

DATE 

DECEMBER  1997 

PROPOSED 

FINANCING  AND  APPROPRIATIONS 

EXISTING 
AUTHORIZATION                      FY  94                FY  95-98 

TOTAL 

CAPITAL 

FUND 

NONCITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

PROPOSED  F 

FUNDING 
SOURCE 

NANCING  AND  APPROPRIATIONS 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94                FY  95-98 

TOTAL 
CAPITAL 

FUND 

NONCITY 

SOURCES 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 

2.072,000 

0                              0 

2.072,000 

- 

2,072.000 

CITY  CAPITAL 

973.700 

0                              0 

973.700 

- 

973,700 

STATE 

0 

0                              0 

0 

0 

0 

STATE 

0 

0                         0 

0 

0 

0 

FEDERAL 

0 

0                              0 

0 

0 

0 

FEDERAL 

0 

0                           0 

0 

0 

0 

TRUST  FUND 

0 

0                         0 

0 

0 

0 

TRUST  FUND 

0 

0                         0 

0 

0 

0 

OTHER 

0 

0                         0 

0 

0 

0 

OTHER 

0 

0                           0 

0 

0 

0 

TOTAL  FUNDS 

S2.072.000 

SO                       SO 

S2.072.000 

SO 

S2.072.000 

TOTAL  FUNDS 

S973.700 

so                so 

S973.700 

SO 

S973.700 

TYNAN    SCHOOL 


650  EAST  FOURTH  STREET 


SOUTH  BOSTON 


PROJECT  DESCRIPTION 


RESTORE  MASONRY,  REPLACE  ROOF  AND  DOORS.  INSTALL  WINDOWS 
AND  IMPACT  SCREENS,  UPGRADE  LIGHTING  AND  HEATING  SYSTEMS, 
AND  PROVIDE  ACCESS  FOR  PERSONS  WITH  DISABILITIES. 


PROJECT  CRITERIA 

PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 
IMPROVES  HEALTH  AND  SAFETY 

COMPLIANCE  WITH  ADA, 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

SEPTEMBER  1996 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

FUNDING                           EXISTING 
SOURCE               AUTHORIZATION 

FY  94               FY  95-98 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL                     910,600 
STATE                                              0 
FEDERAL                                         0 
TRUST  FUND                                   0 
OTHER                                              0 
TOTAL  FUNDS                S91 0,600 

0                            0 
0                            0 
0                            0 
0                            0 
0                            0 
SO                          SO 

910,600 
0 
0 
0 
0 
S91 0,600 

0 
0 
0 
0 
SO 

910,600 
0 
0 
0 
0 
S910.600 

WILSON    SCHOOL 


18CROFTLAND  AVENUE 


DORCHESTER 


PROJECT  DESCRIPTION 


UPGRADE  HEATING    ELECTRICAL.  ANO  PUJMCHIG  SYSTEMS    BEPAJ 
ROOF.  EGRESS.  AND  MASONRY;  REPLACE  DOORS  AMD  WCOli 
RENOVATE  INTERIOR. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AM  EJUMWU  MMCCNM. 

FACILITY.  COMPLIANCE  WITH  ADA 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

APRIL  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

2.0S3.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S2.053.000 

TOTAL  "  :  "  ». 

CAPITAL  MOKCCrY  :!=■-». 

FUND  SOURCES 


0 
0 
0 
0 
0 
$0 


0 

:  9S9  :■:•: 

0 

0 

0 

0 

0 

0 

0 

0 

so 

H  gsa  MM 

0 
0 
0 

■ :;  m 
> •::  m      5;  ns  m 

~137  


WINSHIP    SCHOOL 


54  DIGHTON  STREET 


ALLSTON/BRIGHTON 


PROJECT  DESCRIPTION 


RESTORE  MASONRY.  REPLACE  ROOF  AND  DOORS,  INSTALL  WINDOWS 
AND  IMPACT  SCREENS,  UPGRADE  LIGHTING  AND  HEATING  SYSTEM,  AND 
PROVIDE  ACCESS  FOR  PERSONS  WITH  DISABILITIES. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY.  COMPLIANCE  WITH  ADA 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

DECEMBER  1996 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

908.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S908.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 
SO 


908,000 
0 
0 
0 
0 
S908.000 


— 

908.000 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

S908.000 

WINTHROP    SCHOOL 


35  BROOKFORD  STREET 


DORCHESTER 


PROJECT  DESCRIPTION 


UPGRADE  HEATING,  ELECTRICAL.  AND  PLUMBING  SYSTEMS;  REPAIR 
ROOF,  EGRESS  AND  MASONRY;  REPLACE  DOORS  AND  WINDOWS; 
RENOVATE  INTERIOR. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY,  COMPLIANCE  WITH  ADA 

DEPARTMENT 

SCHOOL  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

APRIL  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


CITY  CAPITAL 

1,983.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S1, 983,000 

0 
0 
0 
0 
0 

so 


0 

1,983,000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S1 .983.000 

0 
0 
0 
0 

so 


1 ,983.000 
0 
0 

° 
0 

S1 .983.000 


Economic  Development 


Downtown  Crossing 


ECONOMIC  DEVELOPMENT 


Programs 


Goals 


Commit  to  an  environment  of  economic  activity, 
job  growth,  public  safety,  and  expanded  opportuni- 
ties for  the  City  of  Boston  and  its  neighborhoods: 

•  Provide  infrastructure  support  for  the 
retention  and  development  of  growth  indus- 
tries key  to  Boston's  economic  base. 

•  Recognize  and  enhance  the  value  of  Boston's 
historical  and  cultural  amenities  as  an  eco- 
nomic stimulus. 

•  Reinvigorate  the  underutilized  seaport 
and  waterfront  districts  of  East  Boston  and 
South  Boston  for  major  economic  growth 
opportunities. 

•  Maintain  a  safe  and  efficient  major  transpor- 
tation system  that  improves  access  and  creates 
new  employment  opportunities. 

•  Provide  infrastructure  support  for  Downtown 
and  die  Midtown  Cultural  District. 


•  Launch  masier  plans  for  three  mayir  economic 
expansion  opportunities  for  the  Qtj  ol 
Boston,  including  the  Seaport  District 
Revitalization  Study  of  the  Last  Boston  and 
South  Boston  waterfronts,  a  South  Bay 
Master  Plan,  and  the  Huntington  Avenue 
Plan  through  the  Fenway  and  Roxbury 
neighborhoods. 

•  Implement  an  expanded  planning  and 
design  process  for  Downtown  and  the 
Midtown  Cultural  District  with  new  side- 
walks, street  repaving.  new  lighting,  and 
landscaped  public  areas. 

•  Design  and  implement  the  citywide 
Boston  Boulevards  Initiative  to  rebuild  key 
thoroughfares  such  as  Boylston  Street, 
Cambridge  Street,  Tremont  Street,  Hyde 
Park  Avenue,  Columbia  Road,  and  Blue 
Hill  Avenue. 

•  Develop  a  public   private  planning  process 
to  explore  the  design  and  use  of  City  Hall 
Plaza  as  well  as  the  design  of  the  Congress 
Street  Pedestrian  Bridge. 


Projects 


Bridges 

Roadways  and  Boulevards 

Parking  Facilities 

Telecommunications 

Downtown  and  Midtown  C  ultural 

District  Infrastructure 
Industrial  Parks 
Seaport  District  Infrastructure 
Neighborhood  Business  Districts 


•--; 


ECONOMIC  DEVELOPMENT 

Overview 

Challenges 

Bostonians  have  always  broken 

Boston  is  the  economic  engine  that 

The  rules  for  economic  develop 

A  renewed  focus  on  economic 

new  ground,  whether  b\  dumping 

drives  the  Commonwealth's  train. 

ment  are  rapidly  changing.  Priori- 

development creates  a  context  for 

tea  in  the  harbor,  building  a  mer- 

Although the  City  has  less  than  109c 

ties  must  be  set  and  the  City  must 

Boston's  future  capital  investments. 

cantile  empire,  figuring  out  how  to 

of  the  Commonwealth's  population, 

become  even  more  adept  at  the 

An  environment  that  favors  busi- 

splice gates  or  constructing  super- 

itprovides nearly  IT^c  of  theState's 

"business  of  doing  business." 

ness  must  lay  the  groundwork — the 

computers.   Some  attribute  this 

jobs,  2\cc  of  the  personal  income, 

infrastructure  and  trained  work 

tradition  of  innovation  to  New 

and  24 ci  of  the  goods  and  services 

Capital  investment  in  Boston  in 

force — for  business  to  thrive.  A 

England  s  rocky  soil  and  scant 

produced  in  Massachusetts. 

1994  must  meet  a  threefold  set 

transportation  infrastructure  will 

resources,  which  in  the  beginning. 

of  challenges: 

link  neighborhoods  to  Downtown, 

forced  the  inhabitants  to  live  fey 

The  1994  Capital  Plan  outlines  a 

and  people  to  jobs. 

their  wits.    Whatever  the  explana- 

series of  infrastructure  investments 

•       Develop  untapped  resources 

tion,  for  over  200  years.  Boston  has 

that  can  cement  Boston's  role  in 

for  expanded  growth  in  areas 

Seaport  District  revitalization  will 

thrived  b\  shaping  the  future. 

economic  growth.  Roadway 

such  as  the  seaport  districts. 

attract  commerce  and  enhance 

— Forbes  Magazine.  May  1993 

reconstruction  in  the  Charlestown 

international  access.   Support  for 

Navy  Yard  will  have  a  significant 

•       Make  government  more 

the  Boston's  Main  Streets  Program 

Boston  is  a  strong,  vibrant  urban 

impact  on  access  and  commerce. 

effective  and  responsive  to 

and  investment  in  Chinatown. 

center  that  is  moving  forward  to 

Rehabilitation  of  the  City's  bridges. 

existing  businesses. 

Grove  Hall,  and  Codman  Square 

meet  the  future.  It  is  fortunate  to 
have  the  natural  resources  that 
facilitate  economic  development — 
the  finest  colleges  and  universities, 
state-of-the-art  medical  institutions,  a 
rich  history — and  a  location  that  has 
seaport  and  major  transportation 

such  as  the  Congress  Street  Bridge, 
will  improve  transportation  and 
enhance  future  commerce. 

•       Coordinate  economic  develop- 
ment with  human  development 
by  promoting  job  training  and 
educational  resources  for 
participating  in  a  competitive 
environment. 

will  link  residents  with  local  goods 
and  services  from  these  neighbor- 
hood business  districts.  And  ulti- 
mately, all  of  these  efforts  will 
diversify  and  strengthen  Boston's 
core  economy. 

infrastructure  access.  Even  more 

critically.  Boston  has  a  wealth  of 

human  capital.  Its  entrepreneurs 

and  trained  work  force  allow  the  City 

to  compete  in  a  global  marketplace. 

1                          -tan                           1 

i 

Project  Profiles 


Boston  Boulevards  Initiative 
The  broad,  tree-lined  thoroughfares 
of  Boston  make  the  City  one  of  the 
most  attractive  urban  centers  in  the 
country.   Boston's   boulevards — 
Boylston  Street,  Common- 
wealth Avenue,  Tremont 
Street,  Cambridge  Street, 
Hyde  Park  Avenue,  Co- 
lumbia Road,  and  Blue  Hill 
Avenue — are  the  focus  of 
the  Boston  Boulevards  Ini- 
tiative. This  program  will 
target  infrastructure  in- 
vestment to  ensure  that  the 
boulevards  of  Boston  are 
well  maintained. 

Congress  Street  Pedestrian  Bridge 
Planning  is  underway  and  capital 
funds  have  been  committed  for  a 
new  pedestrian  bridge  over  Con- 
gress Street  that  will  connect  City 
Hall  Plaza  and  the  Quincy  Market 
area.  This  project  will  make  this 
major  crossway  safer  for  the 
thousands  of  people  who  visit 
Faneuil  Hall  each  day. 


I  have  a  vision  of  Boston  developing  a  seaport  district  around  the  Fan  Pier/World  Trade  Center  area,  similar  to  Baltimore  i  Inner  Harb-r 
District  .  .  .  On  the  other  side  of  the  waterfront.  I  have  a  vision  of  the  piers  in  Maverick  Sauare  being  developed  in  a  manner  thai  will 
benefit  the  East  Boston  community  .  .  .  We  should  attract  ethnic  festivals  and  celebrations  and  expand  water  transportation  far  recreation 
and  business  .  .  .  We  can  build  what  we  need  for  the  future. 

— Mayor  Thomas  M  Menino.  Toward  the  Next  Bostam  Ecomomr' 


Seaport  District  Planning  Study 
The  East  Boston  and  South  Boston 
waterfront  parks,  industrial  areas, 
shopping  districts,  shipyards,  and 
businesses  lining  Boston  Harbor 
are  among  Boston's  primary  eco- 
nomic strengths  and  make  it  an 
attractive  and  unique  city.  The  City 
will  plan  investments  to  encourage 
the  maintenance  and  growth  of  the 
seaport. 


Infrastructure  Improvements 
for  the  Theater  District 
The  Theater  District,  located 
between  Boston's  financial  district, 
Chinatown,  and  Bav  Milage,  offers 
theatrical  productions,  musical 
entertainment,  and  nightclubs  that 
attract  hundreds  of  Citv  residents 
and  visitors  nightly.   In  a  major  new 
initiative,  the  Cirv  will  target  infra- 
structure investments  to  support 
and  stimulate  this  important  Citv 
resource.  This  plan  includes 
improvements  to  Washington  Street 
and  Piano  Row. 


Downtown  Crossing 
A  $3.5  million  reviialization  project 
is  underwav  in  Downtown  Crossing. 
a  major  retail  district  in  the  Citv  of 
Boston.   New  roadwa\s.  sidewalks, 
streetlighling.  and  landscaping  will 
support  this  ihri\ins  commercial 
area. 


BOSTON  HARBOR  SEAPORT  ACCESS  STUDY 


VARIOUS  LOCATIONS 


AMeftmtrrt* 


PROJECT  DESCRIPTION 


DEVELOP  LONG-RANGE  PLAN  FOR  REDEVELOPMENT  STRATEGY  FOR 
BOSTON  HARBOR.  IDENTIFY  INFRASTRUCTURE  NEEDS. 


PROJECT  CRITERIA 


SUPPORTS  ECONOMIC  DEVELOPMENT 


DEPARTMENT 


BOSTON  REDEVELOPMENT  AUTHORITY 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


CHARLESTOWN    NAVY   YARD    BUILDING    STABILIZATIONS 


CHARLESTOWN  NAVY  YARD 


CHARLESTOWN 


^novation? 
W  Reptir* 


PROJECT  DESCRIPTION 


UNDERTAKE  EMERGENCY  REPAIRS  FOR  THREE  HISTORIC  BUILDINGS 
AND  INSTALL  NEW  ROOFS  AND  WINDOWS. 


PROJECT  CRITERIA 


DEPARTMENT 


IMPROVES  HEALTH  AND  SAFETY.  SUPPORTS  ECONOMIC  DEVELOPMENT. 
PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 


BOSTON  REDEVELOPMENT  AUTHORITY 


COMPLETION  DATE 


SEPTEMBER  1994 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 
CAPITAL 
BUDGET 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                           EXISTING 

SOURCE               AUTHORIZATION                    FY  94              FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 

0 

350,000 

0 

350,000 

— 

350,000 

CITY  CAPITAL 

529,300 

0 

0 

529,300 

- 

529.300 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

SO 
I 

S3S0.000 

SO 

S350.000 

so 

S350.000 

TOTAL  FUNDS 

S529.300 

SO 

SO 

S529.300 

so 

S529.300 

I 

CHARLESTOWN    NAVY    YARD    INFRASTRUCTURE    IMPROVEMENTS 


CHARLESTOWN  NAVY  YARD 


CHARLESTOWN 


Econstriic. 
Development 

PROJECT  DESCRIPTION 

DESIGN  OF  PARCEL  4  AND  WATER  SHUTTLE  AREA. 

PROJECT  CRITERIA 

SUPPORTS  ECONOMIC  DEVELOPMENT,  PRESERVES  AN  EXIST 
MUNICIPAL  FACILITY 

ING 

DEPARTMENT 

BOSTON  REDEVELOPMENT  AUTHORITY 

STATUS 

PROPOSED  NEW  PROJECT 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                           EXISTING 
SOURCE               AUTHORIZATION 

FY  94              FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 

0 

745.000 

0 

745,000 

— 

745.000 

i     STATE 

0 

0 

0 

0 

0 

0 

:.     FEDERAL 

0 

0 

0 

0 

0 

0 

t     TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

■     TOTAL  FUNDS 

SO 

$745,000 

SO 

S745.000 

SO 

S745.000 

CHARLESTOWN  NAVY  YARD  ROADWAY  RECONSTRUCTION 


CHARLESTOWN  NAVY  YARO 


CHARLESTOWN 


EC0H#l»MC 


PROJECT  DESCRIPTION 


CONSTRUCT  NEW  ROADWAY  AND  SDEWAUC.  MSTALL  UGHTMG  MO 
ENHANCE  LANDSCAPING  TO  FRST  AVENUE  EXTENSION  OE9GM  SECXM 
AVENUE  AND  CONSTRUCT  NEW  ROADWAY  EXTENSON  FOX  SUIUJHH 
STREET  TO  PROVIDE  NEW  VEHICULAR  ACCESS  TO  NAVY  YARD 


PROJECT  CRITERIA 

SUPPORTS  ECONOUIC  DEVELOPMENT  PRESERVES  AN  EXETHG 

MUNICIPAL  FACIUTY 

DEPARTMENT 

BOSTON  REDEVELOPMENT  AUTHORITY 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

AUGUST  1995 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


TOTAL 

TOTAL 

FUNDING 

EXISTING 

CAPITAL 

HONcmr 

:i=--i~ 

SOURCE 

AUTHORIZATION 

FY  94 

Fi  95-se 

FUND 

SOURCES 

BODGE] 

CITY  CAPITAL 

1.916.000 

356.000 

0 

2J72.000 

- 

: :  n  :-:<: 

STATE 

0 

0 

0 

0 

0 

: 

FEDERAL 

0 

0 

0 

0 

1000.000 

■  M  M 

TRUST  FUND 

0 

0 

0 

0 

0 

: 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

S1.916.000 

$356,000 

so 

S2^73.000 

5'  :•:»:  BBD 

s," ;  n  :•:•: 

1 

CUSTOM    HOUSE    AREA    I  N F R A ST U CT U R E 


STATE  STREET 


CENTRAL  BUSINESS  DISTRICT 


Tkwnt»ww 


PROJECT  DESCRIPTION 


RECONSTRUCT  ROADWAYS  AND  SIDEWALKS,  INSTALL  LIGHTING.  AND 
PLANT  TREES. 


PROJECT  CRITERIA 


SUPPORTS  ECONOMIC  DEVELOPMENT 


DEPARTMENT 


BOSTON  REDEVELOPMENT  AUTHORITY 


TO  BE  SCHEDULED 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

1.786.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S1 .786.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 

so 


1,786.000 
0 
0 
0 
0 


SO        S1 .786.000 


— 

1.786.000 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

S1 .786.000 

HUNTINGTON    AVENUE    STUDY 


HUNTINGTON  AVENUE 


FENWAY/KENMORE 


A«e«m<nt5 


PROJECT  DESCRIPTION 


PREPARE  A  SCHEMATIC  INFRASTRUCTURE.  TRANSPORTATION.  AND 
LANDSCAPING  FRAMEWORK  PLAN  FOR  THE  HUNTINGTON  AVENUE 
CORRIDOR  TO  ADDRESS  INITIATIVES  UNDERWAY  OR  PLANNED  BY 
PUBLIC  AND  PRIVATE  ENTITIES  IN  THE  AREA. 


PROJECT  CRITERIA 


SUPPORTS  ECONOMIC  DEVELOPMENT,  PRESERVES  AN  EXISTING 
MUNICIPAL  FACILITY.  IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


BOSTON  REDEVELOPMENT  AUTHORITY 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  / 

VPPROPRIATI 

3NS 

TOTAL 

TOTAL 

FUNDING 

EXISTING 

CAPITAL 

NON  CITY 

CAPITAL 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

CITY  CAPITAL 

0 

290,000 

0 

290.000 

— 

290.000 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

SO 

S290.000 

SO 

S290.000 

so 

S290.000 

MEDFORD  STREET  BYPASS  DESIGN 


MEDFORD  STREET 


CHARLESTOWN 


Economic 
Development 


PROJECT  DESCRIPTION 


DESIGN  AND  ENGINEERING  PLAN  FOR  THE  CONSTRUCTION  OF  A  NEW 
ROADWAY. 


PROJECT  CRITERIA 


SUPPORTS  ECONOMIC  DEVELOPMENT.  IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


BOSTON  REDEVELOPMENT  AUTHORITY 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


500,000 
0 
0 
0 
0 
S500.000 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 

so 


500,000 
0 
0 
0 
0 
S500.000 


— 

500.000 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

S500.000 

NEW  DUDLEY  STREET  PHASE  II 


ROXBURY  STREET  TO  WASHINGTON  STREET 


PROJECT  DESCRIPTION 


DESIGN  THE  RECONSTRUCTION  Of  NEW  DUOLEV  SIHfcfcl    STATE  IN 
FEDERAL  FUNDING  FOR  CONSTRUCTION. 


PROJECT  CRITERIA 


SUPPORTS  ECONOMIC  DEVELOPMENT 


DEPARTMENT 


BOSTON  REDEVELOPMENT  AUTHORTPr 


IN  CONSTRUCTION 


COMPLETION  DATE 


AUGUST  1994 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


TOTAL 

TOTAL 

FUNDING 

EXISTING 

::•■•:. 

NON  CITY 

."•'. 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

SOURCES 

BJDGE1 

CITY  CAPITAL 

166.000 

260.000 

0 

426.000 

— 

STATE 

0 

0 

0 

0 

m>  ::•: 

■jj  :■:•: 

FEDERAL 

0 

0 

0 

0 

1.9*9.000 

■  ^;  .or 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

: 

TOTAL  FUNDS 

S  166.000 

S260.000 

SO 

sec  MM 

SI  436,000 

s;  ff;  :•:■: 

RUGGLES    CENTER    IMPROVEMENTS 


TREMONT  STREET  TO  COLUMBUS  AVENUE 


Economic 

Development 


PROJECT  DESCRIPTION 


CONSTRUCT  ROADWAYS  AND  SIDEWALKS.  INSTALL  LIGHTING,  AND 
PLANT  TREES  TO  SUPPORT  ECONOMIC  DEVELOPMENT  ALONG 
SOUTHWEST  CORRIDOR. 


PROJECT  CRITERIA 


SUPPORTS  ECONOMIC  DEVELOPMENT 


DEPARTMENT 


BOSTON  REDEVELOPMENT  AUTHORITY 


IN  CONSTRUCTION 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

2,010.000 

STATE 

0 

FEOERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S2.010.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


2.010.000 
0 
0 
0 
0 


SO         S2.010.000 


— 

2.010.000 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

S2.010.000 

SOUTH    BAY    MASTER    PLAN 


SOUTH  BAY  AREA 


SOUTH  END/SOUTH  BOSTON 


A«e«m<ntJ 


PROJECT  DESCRIPTION 


DEVELOP  A  MASTER  PLAN  FOR  THE  SOUTH  BAY/NEWMARKET  AREA 
THAT  WILL  INCLUDE  LAND-USE  PLANNING.  INFRASTRUCTURE, 
ECONOMIC.  AND  URBAN  DESIGN  ANALYSIS. 


PROJECT  CRITERIA 


SUPPORTS  ECONOMIC  DEVELOPMENT 


DEPARTMENT 


BOSTON  REDEVELOPMENT  AUTHORITY 


TO  BE  SCHEDULED 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


FY  94 


TOTAL  TOTAL 

CAPITAL  NON  CrTY  CAPITAL 

FUND  SOURCES  BUDGET 


CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


0 
0 
0 
0 
0 
SO 


320,000 
0 
0 
0 
0 
S320.000 


0 
0 
0 
0 
0 

so 


320.000 
0 
0 
0 
0 
S320.000 


— 

320.000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S320.000 

SOUTH    END    RELOCATION    AWARDS 


VARIOUS  LOCATIONS 


Economic 
DevtlopmmT 


PROJECT  DESCRIPTION 


PAYMENTS  FOR  URBAN  RENEWAL  LAND  DISPOSITION. 


PROJECT  CRITERIA 


SUPPORTS  ECONOMIC  DEVELOPMENT 


DEPARTMENT 


BOSTON  REDEVELOPMENT  AUTHORITY 


STATUS 


ONGOING  PROGRAM 


COMPLETION  DATE 


BOSTON  TECHNICAL  CENTER 


BOSTON  MARINE  INDUSTRIAL  PARK 


SOUTH  BOSTON 


ln/u<rYi'«|    P**k$ 


PROJECT  DESCRIPTION 


REPLACE  ROOF. 


PROJECT  CRITERIA 


PRESERVES  AN  EXISTING  UUMOPAi.  FAOUTY 


DEPARTMENT 


ECONOMIC  DEVELOPMENT  AND  ISDCS^A.  C  Z~"Z-Ji~'Z^ 


STATUS 


TO  BE  SCHEDULED 


COMPLETION  DATE 


PROPOSED  1 

:INANCING  AND  APPROPRIATIONS 

EXISTING 
AUTHORIZATION                       FY  94                FY  95-98 

TOTAL 
CAPffAL 
BUDGET 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                           EXISTING 

SOURCE               AUTHORIZATION                     FY  94              FY9S-96 

TOTAL 
CAPITAL 

nwo 

s;s  :  -• 

FUNDING 
SOURCE 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

rant 

EMUM 
MOCEI 

CITY  CAPITAL 

351,000 

0 

0 

351,000 

— 

351,000 

CITY  CAPITAL 

153.000 

0 

0 

153  000 

- 

159  :■:•: 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

: 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

: 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

: 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

: 

TOTAL  FUNDS 

$351,000 

so 

so 

3351,000 

so 

S351.000 

TOTAL  FUNDS 

S1 53.000 

so 

so 

$153,000 

51 

>  •  59  :•:•: 

147 

1 

DRYDOCK    #3 


BOSTON  MARINE  INDUSTRIAL  PARK 


SOUTH  BOSTON 


PROJECT  DESCRIPTION 


PRODUCE  ENGINEERING  PLANS  TO  ADDRESS  CRITICAL  REPAIRS. 
INSTALL  WATER  METERS. 


PROJECT  CRITERIA 


PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 


DEPARTMENT 


ECONOMIC  DEVELOPMENT  AND  INDUSTRIAL  CORPORATION 


TO  BE  SCHEDULED 


COMPLETION  DATE 


APRIL  1995 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

493.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S493.OO0 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
so 


0 
0 
0 
0 
0 

so 


493.000 
0 
0 
0 
0 
S493.000 


— 

493.000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S493.000 

ROADWAY    RECONSTRUCTION 


BOSTON  MARINE  INDUSTRIAL  PARK 


SOUTH  BOSTON 


In/uf+Viml    Pav'ks 


PROJECT  DESCRIPTION 


RECONSTRUCT  ROADWAY.  IMPROVE  DRAINAGE,  AND  REBUILD 
SIDEWALKS  FOR  ANCHOR,  BOLLARD.  AND  DOLPHIN  WAYS.  FID 
KENNEDY  AVENUE  SIDEWALKS  AND  ALSEN-MAPES  RESURFACING. 


PROJECT  CRITERIA 

PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY.  SUPPORTS  ECONOMIC 
DEVELOPMENT 

DEPARTMENT 

ECONOMIC  DEVELOPMENT  AND  INDUSTRIAL  CORPORATION 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

JULY  1995 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                           EXISTING 
SOURCE                AUTHORIZATION 

TOTAL                                                  TOTAL 

CAPITAL              NON  CITY               CAPITAL 

FY  94                FY  95-98                     FUND             SOURCES                BUDGET 

CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


780,000 
0 
0 
0 
0 
S780.000 


0 
0 
0 
0 
0 
SO 


0 

780.000 

0 

0 

0 

0 

0 

0 

0 

0 

10 

S780.000 

— 

780.000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S780.000 

SEWER  AND  DRAIN  IMPROVEMENTS 


BOSTON  MARINE  INDUSTRIAL  PARK 


SOUTH  BOSTON 


In/u^fvirtl     P/Wk$ 


PROJECT  DESCRIPTION 


REPAIR  AND  REHABILITATE  BMIP  SEWER  SYSTEM.  PREPARE 
APPLICATION  FOR  STORM  DRAIN  DISCHARGE  PERMIT  IN  COMPLIANCE 
WITH  FEDERAL  REGULATIONS,  AND  CONDUCT  STORM  DRAIN 
EVALUATION. 


PROJECT  CRITERIA 


PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 


SOUTH    AND    EAST   JETTY   FENDER    REPAIRS 


BOSTON  MARINE  INDUSTRIAL  PARK 


SOUTH  BOSTON 


|n/u5"^i*l     r««  C, 


PROJECT  DESCRIPTION 


REPAIR  OR  REPLACE  EXISTWG  FEHDERMG  SYSTBC& 


PROJECT  CRITERIA 


PRESERVES  AN  EXISTING  MUMCFAL  FAOLfTY.  SUPPORTS 

DEVELOPMENT 


DEPARTMENT 

ECONOMIC  DEVELOPMENT  AND  INDUSTRIAL  CORPORATION 

DEPARTMENT 

ECONOMIC  DEVELOPMENT  ANO  MOUSTRUU.  CORPORATOR 

STATUS 

IN  DESIGN 

STATUS 

TO  BE  SCHEDULED 

COMPLETION  DATE                      APRIL  1995 

COMPLETION  DATE                      AUGUST  1995 

PROPOSED  FINANCING  ANO  APPROPRIATIONS 

TOTAL 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 

TOTAL 

T-A. 

FUNDING 

EXISTING 

CAPITAL 

NONcrrY 

CAPITAL 

FUNDING 

EXISTING 

CAPITAL 

homcitt 

bm  m 

SOURCE               AUTHORIZATION                     FY  94               FY  95-98 

FUND 

SOURCES 

BUDGET 

SOURCE               AUTHORIZATION                    FY  94 

FUNO 

SUURU-S 

HUB 

CITY  CAPITAL 

721,000                            0 

0 

721,000 

— 

721,000 

crnr  CAPITAL 

103.000                          0                         0 

•  h  m 

— 

• :.:■  :.:•: 

STATE 

0                            0 

0 

0 

0 

0 

STATE 

0                          0                         0 

0 

0 

: 

FEDERAL 

0                            0 

0 

0 

0 

0 

FEDERAL 

0                          0                         0 

0 

0 

: 

TRUST  FUND 

0                            0 

0 

0 

0 

0 

TRUST  FUND 

0                         0                         0 

0 

0 

: 

OTHER 

0                            0 

0 

0 

0 

0 

OTHER 

0                          0                         0 

0 

0 

0 

TOTAL  FUNDS 

S721.000                       SO 

SO 

S721.000 

so 

$721,000 

TOTAL  FUNDS 

SI  03.000                       SO                       SO 

$103,000 

so 

ma  m 



TERMINAL  STREET  AND  BERTH  10  RECONSTRUCTION 


BOSTON  MARINE  INDUSTRIAL  PARK 


SOUTH  BOSTON 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


CONSTRUCTION  OF  NEW  ROADWAYS,  SIDEWALKS.  AND  LIGHTING  TO 
SUPPORT  ECONOMIC  DEVELOPMENT  PROJECTS.  RECONSTRUCTION  OF 
BERTH  DECK. 


SUPPORTS  ECONOMIC  DEVELOPMENT 


DEPARTMENT 


ECONOMIC  DEVELOPMENT  AND  INDUSTRIAL  CORPORATION 


IN  CONSTRUCTION 


COMPLETION  DATE 


OCTOBER  1994 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

4.686.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S4.686.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


4.686.000 
0 
0 
0 
0 


SO        S4.686.000 


— 

4.686.000 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

S4.686.000 

150 


ALLSTON    LANDING 


SOLDIERS  FIELD  ROAD 


ALLSTON/BRIGHTON 


|."v/u.j-tvi„l   PayIc$ 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


DEPARTMENT 


DESIGN  AND  CONSTRUCTION  OF  INFRASTRUCTURE  AROUND  THE 
GENZYME  FACILITY  TO  SUPPORT  ECONOMIC  DEVELOPMENT  WITH  STATE 
GRANT  FUNDS. 


SUPPORTS  ECONOMIC  DEVELOPMENT.  PROMOTES  GOVERNMENT 
EFFECTIVENESS 


PUBLIC  WORKS  DEPARTMENT 


COMPLETION  DATE 


AUGUST  1995 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

0 

STATE 

1.227.000 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S1 .227.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 
SO 


1.227.000 

0 

0 

0 

S1 .227.000 


0 

1 .227.000 

0 

0 
S1 .227.000 


BLUE    HILL    AVENUE    PHASE    II 


MORTON  STREET  TO  BABSON  STREET 


PROJECT  DESCRIPTION 


DEVELOP  DESIGN  AND  ENGINEERING  PLANS  TO  RECONSTRUCT  BLUE 
HILL  AVENUE  FROM  MORTON  STREET  TO  BABSON  STREET.  STATE  AND 
FEDERAL  FUNDING  FOR  CONSTRUCTION. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY,  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY.  COMPLIANCE  WITH  ADA 

DEPARTMENT 

PUBLIC  WORKS  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

APRIL  1995 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

290,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S290.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 
SO 


290,000 
0 
0 
0 
0 
S290.000 


984,000 

3,936,000 

0 

0 


290,000 

984,000 

3.936.000 

0 

0 


S4.920.000    S5.21 0.000 


BLUE    HILL   AVENUE   PHASE   III 


DUDLEY  STREET  TO  WARREM  STREET 


PROJECT  DESCRIPTION 


DEVELOP  DESIGN  AND  EMGMEERMG  PLANS  TO  RECONSTRUCT  BLUE 
HILL  AVENUE  FROM  GROVE  HALL  TO  DUDLEY  STREET.  AMD  DUDLEY 
STREET  FROU  BLUE  HILL  AVENUE  TO  HARMSON  AVENUE.  STATE  AND 
FEDERAL  FUNDING  FOR  CONSTRUCTION. 


PROJECT  CRITERIA 


IMPROVES  HEALTH  AND  SAFETY.  PBESERVES  AN  EXSTMG 
FACIUTY.  COMPLIANCE  WITH  ADA 


DEPARTMENT 


PUBUC  WORKS  DEPARTMENT 


COMPLETION  DATE 


OCTOBER  1995 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


ci=—  a.         vcs  cm 


root 


CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


545.000 
0 
0 
0 
0 
S545.000 


0 
0 
0 
0 
0 
$0 


0  545,000  — 

0  0  9H  M              M  M 

0  0  3,600  000           3.600-000 

0  0  0 

0  0  0 

$0  S545.000  S4.5O0.0O0         S5.045.000 


BOYLSTON    STREET 


ARLINGTON  STREET  TO  BERKELEY  STREET 


PROJECT  DESCRIPTION 


DESIGN  FIRST  PHASE  OF  RECONSTRUCTION  FROM  ARLINGTON  STREET 
TO  BERKELEY  STREET. 


PROJECT  CRITERIA 

PROMOTES  GOVERNMENT  EFFECTIVENESS,  PRESERVES  AN  EXISTING 
MUNICIPAL  FACILITY 

DEPARTMENT 

PUBLIC  WORKS  DEPARTMENT 

STATUS 

PROPOSED  NEW  PROJECT 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

CAPITAL 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

CITY  CAPITAL 

0 

125,000 

0 

125,000 

STATE 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

TOTAL  FUNDS 

SO 

S1 25,000 

SO 

S125.000 

TOTAL  TOTAL 

NON  CITY  CAPITAL 

SOURCES  BUDGET 


— 

125,000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S1 25,000 

BRIGHTON  AVENUE  — WASHINGTON   STREET— TREMONT  STREET 


VARIOUS  LOCATIONS 


ALLSTON/BRIGHTON 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


DESIGN  RECONSTRUCTION  OF  BRIGHTON  AVENUE,  CAMBRIDGE  STREET, 
WASHINGTON  STREET  AND  TREMONT  STREET.  STATE  AND  FEDERAL 
FUNDS  ANTICIPATED  FOR  CONSTRUCTION. 


IMPROVES  HEALTH  AND  SAFETY,  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY 


DEPARTMENT 


PUBLIC  WORKS  DEPARTMENT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 

TOTAL 

FUNDING 

EXISTING 

CAPITAL 

NON  CITY 

CAPITAL 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

CITY  CAPITAL 

396,000 

1,275.000 

0 

1.671,000 

- 

1,671.000 

STATE 

0 

0 

0 

0 

3.300,000 

3.300.000 

FEDERAL 

0 

0 

0 

0 

13,200,000 

13.200.000 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

$396,000 

81, 275,000 

SO 

$1,671,000 

S16.500.000 

S1 8,1 71 .000 

o    I  I 

: 


CAMBRIDGE    STREET 


COURT  STREET  TO  LINDALL  PLACE 


BEACON  HILL 


PROJECT  DESCRIPTION 


DESIGN  OF  STREETSCAPE  IMPROVEMENTS  ON  CAMBRIDGE  STREET 
FROM  COURT  STREET  TO  LINDALL  PLACE. 


PROJECT  CRITERIA 


SUPPORTS  ECONOMIC  DEVELOPMENT.  PRESERVES  AN  EXISTING 
MUNICIPAL  FACILITY 


DEPARTMENT 


PUBLIC  WORKS  DEPARTMENT 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


CENTRE  STREET  BUSINESS  DISTRICT 


CENTRE  STREET 


JAMAICA  PLAIN 


y^-  ar  Cc*  r.zc& 

3-5    r.fr^ei 


PROJECT  DESCRIPTION 


STREETSCAPE  IMPROVEMENTS. 


PROJECT  CRITERIA 


SUPPORTS  ECONOUIC  DEVELOPMENT.  PRESERVES  A*  UUSIMU 

MUNICIPAL  FACILITY 


DEPARTMENT 


PUBUC  WORKS  DEPARTMENT 


TO  BE  SCHEDULED 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATK 

)NS 

FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

PROPOSED  FINANCING  AND  APPROPR  !  A  Tl  ONS 

FUNDING                            EXISTING 

SOURCE               AUTHORIZATION                     FY  94               FY  95-96 

TOTAL 

capital 

FUNO 

SOURCES 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

TOTAL 
:i--  at 

CITY  CAPITAL 

0 

350.000 

0 

350,000 

— 

350.000 

CITY  CAPITAL 

552.000 

0 

0 

552.000 

— 

S :  1    '•'•'. 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

: 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

: 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

: 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

SO 

$350,000 

SO 

$350,000 

so 

S350.000 

TOTAL  FUNDS 

S552.000 

SO 

so 

S552.000 
1 

$■: 

>.-f:  :<:<: 



I! 

CHELSEA  STREET  BRIDGE 


CHELSEA  STREET 


EAST  BOSTON 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


DESIGN  BRIDGE  REHABILITATION.  STATE  AND  FEDERAL  CONSTRUCTION 
FUNDS  FOR  CONSTRUCTION. 


PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY,  IMPROVES  HEALTH  AND 
SAFETY 


DEPARTMENT 

PUBLIC  WORKS  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

JULY  1994 

PROPOSED  FINANCING  AND 

APPROPRIATIONS 

FY  94                FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 

427,000 

50,000 

0 

477,000 

- 

477,000 

STATE 

0 

0 

0 

0 

1.023,000 

1,023,000 

FEDERAL 

0 

0 

0 

0 

4,091,000 

4.091,000 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

S427.000 

S50.000 

SO 

S477.000 

S5.114.000 

S5.591.000 

154 

|_ 

r^ 

CHINATOWN    BUSINESS    DISTRICT 


VARIOUS  STREETS 


CHINATOWN 


Alight*"  to**** 


PROJECT  DESCRIPTION 


ROADWAY  IMPROVEMENTS  TO  BEACH.  HUDSON.  AND  TYLER  STREETS. 
INCLUDING  PHILLIPS  SQUARE. 


PROJECT  CRITERIA 


SUPPORTS  ECONOMIC  DEVELOPMENT.  PRESERVES  AN  EXISTING 
MUNICIPAL  FACILITY 


DEPARTMENT 


PUBLIC  WORKS  DEPARTMENT 


IN  CONSTRUCTION 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

778,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S778.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 
SO 


778,000 
0 
0 
0 
0 
S778.000 


0 
0 
0 
0 
SO 


778,000 
0 
0 
0 

S778.000 


COLUMBIA    ROAD 


BLUE  HILL  AVENUE  TO  MIDLANDS  RAILROAD 


DORCHESTER 


PROJECT  DESCRIPTION 


DEVELOP  DESIGN  AND  ENGINEERING  PLANS  TO  RECONSTRUCT 
COLUMBIA  ROAD  FROM  MIDLANDS  RAILROAD  TO  BLUE  HILL  AVENUE. 
STATE  AND  FEDERAL  FUNDING  FOR  CONSTRUCTION. 


PROJECT  CRITERIA 


DEPARTMENT 


IMPROVES  HEALTH  AND  SAFETY,  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY,  COMPLIANCE  WITH  ADA 

PUBLIC  WORKS  DEPARTMENT 


STATUS 

IN  CONSTRUCTION 

i      COMPLETION  DATE 

OCTOBER  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 

TOTAL 

FUNDING 

EXISTING 

CAPITAL 

NON  CITY 

CAPITAL 

,       SOURCE 

AUTHORIZATION 

FY  94             FY  95-98 

FUND 

SOURCES 

BUDGET 

'       CITY  CAPITAL 

226.000 

0 

0 

226,000 

— 

226.000 

'      STATE 

0 

0 

0 

0 

519,000 

519.000 

1      FEDERAL 

0 

0 

0 

0 

2,076,000 

2.076.000 

I      TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

'      TOTAL  FUNDS 

S226.000 

SO 

SO 

S226.000 

S2.595.000 

S2.821.000 

COMMERCIAL    STREET 


ATLANTIC  AVENUE  TO  NORTH  WASHINGTON 


PROJECT  DESCRIPTION 


DEVELOP  DESIGN  AND  ENGMEERMG  PLANS  TO  RECONSTRUCT 
ROAOWAYS  AND  SIDEWALKS  AND  KSTALL  UGHTMG  ALONG 
COMMERCIAL  STREET  FROU  ATLANTIC  AVENUE  TO  NORTH  WASMMGTON 
STREET.  STATE  AND  FEDERAL  FUNDING  FOB  CONSTRUCTION. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  ANO  SAFETY.  PRESERVES  AH  EXSTWG  MUMCPAL 
FACILITY.  COMPLIANCE  WITH  ADA 

DEPARTMENT 

PUBUC  WORKS  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

JUNE  1995 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-96 

TOTAL 

Ci- "i- 

PUND 

NONCmr 
SOURCES 

ram 

=  .:•:,£- 

crrr  CAPITAL 

644.000 

0 

0 

644  ::•: 

- 

STATE 

0 

0 

0 

0 

441.000 

"  ■   XV 

FEDERAL 

0 

0 

0 

0 

1.7S5JX0 

•  IK  M 

TRUST  FUND 

0 

0 

0 

0 

0 

: 

OTHER 

0 

0 

0 

0 

0 

: 

TOTAL  FUNDS 

S644.0OO 

SO 

SO 

5f4^  DM 

g  ::•;  :•:•: 

s:  n  M 

1 

~ 1 

CONGRESS  STREET  BRIDGE 


FORT  POINT  CHANNEL 


SOUTH  BOSTON 


JlislL'" 


3M^ts 


PROJECT  DESCRIPTION 


DESIGN  THE  REHABILITATION  OF  BRIDGE.  FEDERAL  CONSTRUCTION 
FUNDS  ANTICIPATED. 


PROJECT  CRITERIA 


DEPARTMENT 


PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY.  IMPROVES  HEALTH  AND 
SAFETY 

PUBLIC  WORKS  DEPARTMENT 


CONGRESS    STREET    PEDESTRIAN    BRIDGE 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 

CAPITAL 

FUND 

NONCITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

CrTY  CAPITAL 

553.000 

75.000 

0 

628.000 

— 

628.000 

STATE 

0 

0 

0 

0 

1.200.000 

1.200.000 

FEDERAL 

0 

0 

0 

0 

4.800.000 

4.800.000 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

S553.000 

S75.000 

SO 

S628.000 

S6.000.000 

S6.628.000 

156 
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BOSTON  CITY  HALL 


CENTRAL  BUSINESS  DISTRICT 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


DESIGN  AND  ENGINEERING  ANALYSIS  FOR  NEW  PEDESTRIAN  BRIDGE 
OVER  CONGRESS  STREET  FROM  BOSTON  CITY  HALL  TO  FANEUIL  HALL. 


IMPROVES  HEALTH  AND  SAFETY.  COMPUANCE  WfTH  ADA 


DEPARTMENT 


PUBLIC  WORKS  DEPARTMENT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

240.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S240.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 

so 


0 
0 
0 
0 
0 
SO 


240,000 
0 
0 
0 
0 
S240.000 


— 

240.000 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

S240.000 

MASSACHUSETTS    AVENUE 


BOYLSTON  STREET  TO  MELNEA  CASS  BOULEVARD 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


DEPARTMENT 


DEVELOP  DESIGN  AND  ENGINEERING  PLANS  TO  RECONSTRUCT 
MASSACHUSETTS  AVENUE  FROM  BOYLSTON  STREET  TO  MELNEA  CASS 
BOULEVARD.  STATE  AND  FEDERAL  FUNDING  ANTICIPATED  FOR 
CONSTRUCTION. 

IMPROVES  HEALTH  AND  SAFETY,  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY.  COMPLIANCE  WITH  ADA 

PUBLIC  WORKS  DEPARTMENT 


STATUS 


COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPF 

OPRIATK 

3NS 

TOTAL 

TOTAL 

FUNDING 

EXISTING 

CAPITAL 

NON  CITY 

CAPITAL 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

CITY  CAPITAL 

490,000 

0 

0 

490,000 

— 

490.000 

STATE 

0 

0 

0 

0 

700.000 

700.000 

FEDERAL 

0 

0 

0 

0 

2,800,000 

2.800.000 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

$490,000 

SO 

SO 

$490,000 

S3.500.000 

S3.990.000 

MATTAPAN    SQUARE    BUSINESS    DISTRICT 


BLUE  HILL  AVENUE 


L^Z± 


PROJECT  DESCRIPTION 


RECONSTRUCT  ROADWAYS  AMO  KSTALL  NEW  SOEWALKS  STREET 
LIGHTING.  AND  PUBLIC  ART  IN  COOPERATION  WTTM  T>e  EDWARD 
INGERSOLL  BROWNE  FUND. 


PROJECT  CRITERIA 

SUPPORTS  ECONOMIC  DEVELOPMENT.  PRESERVES  AN  EDSTMC 
MUNICIPAL  FACILITY 

DEPARTMENT 

PUBLIC  WORKS  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

APRIL  1995 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


TOTAL 

TOTA1. 

FUNDING 

EXISTING 

CAPITAL 

•.:•. :  -■ 

EMtM 

SOURCE 

AUTHORIZATION 

FY  94 

-•   J>   i; 

FUND 

$c.  =  ;=$ 

PJ06EI 

CITY  CAPITAL 

197.000 

0 

0 

197.000 

- 

■?-  :.:•: 

STATE 

1.170.000 

0 

0 

1.170.000 

0 

1.170JJ00 

FEDERAL 

0 

0 

0 

0 

0 

: 

TRUST  FUND 

522.000 

0 

0 

522.000 

0 

f:;  :•:*: 

OTHER 

0 

0 

0 

0 

0 

: 

TOTAL  FUNDS 

S1. 889.000 

so 

so 

S1.SS9.000 

SO 

51  MS  :■:•: 

I 

MIDTOWN    INFRASTRUCTURE    PHASE    I 


WASHINGTON  STREET 


CENTRAL  BUSINESS  DISTRICT 


Tkwi\t»wv\ 


PROJECT  DESCRIPTION 


COORDINATE  DESIGN  AND  RECONSTRUCTION  OF  WASHINGTON  STREET 
AT  DOWNTOWN  CROSSING  WITH  NEW  SIDEWALKS,  ROADWAY,  AND 
LIGHTING  IMPROVEMENTS. 


PROJECT  CRITERIA 

SUPPORTS  ECONOMIC  DEVELOPMENT,  PRESERVES  AN  EXISTING 
MUNICIPAL  FACILITY 

DEPARTMENT 

PUBLIC  WORKS  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

APRIL  1995 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

3,537,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S3.537.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 

so 


0 
0 
0 
0 
0 

so 


3.537,000 
0 
0 
0 
0 
S3.537.000 


— 

3.537,000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S3.537.000 

MIDTOWN    INFRASTRUCTURE    PHASE 


VARIOUS  STREETS 


CENTRAL  BUSINESS  DISTRICT 


"Cfevjivttww 


PROJECT  DESCRIPTION 


DESIGN  AND  ENGINEERING  SERVICES  AND  AREAWAY  INVESTIGATION 
FOR  LADDER  BLOCK  STREETS:  TREMONT  STREET  (SCHOOL  - 
BOYLSTON);  PIANO  ROW  (BOYLSTON  STREET). 


PROJECT  CRITERIA 


SUPPORTS  ECONOMIC  DEVELOPMENT.  PRESERVES  AN  EXISTING 
MUNICIPAL  FACILITY.  COMPLIANCE  WITH  ADA 


DEPARTMENT 


PUBLIC  WORKS  DEPARTMENT 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


FY  94 


TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


500.000 
0 
0 
0 
0 
S500.000 


350.000 
0 
0 
0 
0 
S350.000 


0 
0 
0 
0 
0 
SO 


850.000 
0 
0 
0 
0 
S850.000 


850.000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

S850.000 

NEW  CHELSEA  STREET  BRIDGE 


CHELSEA  STREET 


EAST  BOSTON 


PROJECT  DESCRIPTION 


DESIGN  OF  THE  CONSTRUCTION  OF  A  NEW  CHELSEA  STREET  BRIDGE. 
FEDERAL  CONSTRUCTION  FUNDS  ANTICIPATED. 


PROJECT  CRITERIA 


LEGAL  MANDATE,  IMPROVES  HEALTH  AND  SAFETY.  MITIGATES  AN 
ENVIRONMENTAL  HAZARD 


DEPARTMENT 


PUBLIC  WORKS  DEPARTMENT 


TO  BE  SCHEDULED 


COMPLETION  DATE 


NORTH    WASHINGTON    STREET   BRIDGE 


NORTH  WASHIMGTON  STREET 


CHARLESTOWN 


?' 


PROJECT  DESCRIPTION  COMPLETE  DESIGN  AMD  ENGMEERMG  ANALYSIS  FOR  REMABUTATa* 

RECONSTRUCTION  WITH  STATE  AMD  FEDERAL  C 


PROJECT  CRITERIA 


IMPROVES  HEALTH  AND  SAFETY 
FACILITY 


DEPARTMENT 


PUBUC  WORKS  DEPARTMENT 


IN  CONSTRUCTION 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  AP 

PROPRIATK 
FY  94 

)NS 

FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                           EXISTING 

SOURCE               AUTHORIZATION                     FY  94              FY  9S-98 

TOTM 

CAPITAL 

FUME 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

5  .  M*£" 

CITY  CAPITAL 

0 

0 

0 

0 

— 

0 

CITY  CAPITAL 

481,000 

0 

0 

481.000 

- 

«■  :o: 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

2.287.000 

0 

0 

2J87.000 

0 

::<-  x.: 

FEDERAL 

1,000,000 

0 

0 

1,000,000 

0 

1.000,000 

FEDERAL 

0 

0 

0 

0 

I 

: 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

: 

• 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

: 

e 

TOTAL  FUNDS 

S1 ,000,000 

SO 

SO 

51,000.000 

so 

S1 .000.000 

TOTAL  FUNDS 

S2.7S8.000 

$0 

so 

>:  ~~c  no 

» 

<;  Ra  ..:•: 

1 

■55 

~\ 

i 

NORTHERN  AVENUE  CONNECTOR  ROADS 


VARIOUS  STREETS 


SOUTH  BOSTON 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


DEPARTMENT 


DEVELOP  DESIGN  AND  ENGINEERING  PLANS  FOR  CONNECTOR  ROADS 
BETWEEN  CONGRESS  STREET,  NEW  NORTHERN  AVENUE  AND  OLD 
NORTHERN  AVENUE  TO  IMPROVE  ACCESS  TO  FORT  POINT  CHANNEL 
AREA.  STATE  AND  FEDERAL  FUNDING  FOR  CONSTRUCTION  ANTICIPATED. 

SUPPORTS  ECONOMIC  DEVELOPMENT,  IMPROVES  HEALTH  AND  SAFETY, 
COMPLIANCE  WITH  ADA 

PUBLIC  WORKS  DEPARTMENT 


COMPLETION  DATE 


SULLIVAN    SQUARE    OVERPASS 


SULLIVAN  SQUARE 


CHARLESTOWN 


PROJECT  DESCRIPTION 


DESIGN  REHABILITATION  OF  OVER-  AND  UNDERPASS.  STATE  AND 
FEDERAL  CONSTRUCTION  FUNDS  ANTICIPATED. 


PROJECT  CRITERIA 


DEPARTMENT 


IMPROVES  HEALTH  AND  SAFETY,  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY 

PUBLIC  WORKS  DEPARTMENT 


TO  BE  SCHEDULED 


COMPLETION  DATE 


PROPOSED 

FINANCING  AND  APPROPRIATIONS 

EXISTING 
AUTHORIZATION                      FY  94               FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                           EXISTING 

SOURCE                AUTHORIZATION                      FY  94               FY  95-98 

TOTAL 

CAPITAL 

FUND 

FUNDING 
SOURCE 

NON  CRY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 

550.000 

0 

0 

550,000 

— 

550,000 

CITY  CAPITAL 

375.000 

160.000 

0 

535.000 

- 

535,000 

STATE 

490,000 

0 

0 

490,000 

1.000.000 

1.490,000 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

5,000.000 

5.000,000 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUNO 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

$1,040,000 

so 

so 

S1 .040.000 

S6.000.000 

S7.040.000 

TOTAL  FUNDS 

S375.000 

S160.000 

SO 

S535.000 

so 

S535.000 
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SUMMER    STREET    BRIDGE    OVER    A    STREET 


SUMMER  STREET 


SOUTH  BOSTON 


PROJECT  DESCRIPTION 


COMPLETE  DESIGN  AND  ENGINEERING  ANALYSIS  FOR  REHABILITATION/ 
RECONSTRUCTION.  STATE  AND  FEDERAL  CONSTRUCTION  FUNDING. 


SUMMER    STREET   BRIDGE    OVER   C   STREET 


SUMMER  STREET 


SOUTH  BOSTON 


?'      >.". 


PROJECT  DESCRIPTION  COMPLETE  DESIGN  AND  ENGMEERMG  ANALYSIS  FOR  RBiAaUTATDV 

RECONSTRUCTION.  STATE  AMD  FEDERAL  F 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY 

PRI  SERVES  AN  EXISTING  MUNICIPAL 

PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY 

PRESERVES  AN  EHSTMG  MUMOnU. 

FACILITY 

FACILITY 

DEPARTMENT 

PUBLIC  WORKS  DEPARTMENT 

DEPARTMENT 

PUBLIC  WORKS  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

APRIL  1994 

COMPLETION  DATE 

APRIL  1994 

PROPOSED  FINANCING  AND 

APPROPRIATIONS 

FY  94               FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                           EXISTING 

SOURCE              AUTHORIZATION                   FY  94             FY  95-96 

TOTAL 
FUNO 

km  r  n 

FUNDING                           EXISTING 
SOURCE                 AUTHORIZATION 

TOTAL 

cwim. 

CITY  CAPITAL 

12,000 

0 

0 

12,000 

— 

12,000 

CITY  CAPITAL 

59.000 

0 

0 

;;  000 

- 

5?  M 

STATE 

0 

0 

0 

0 

454,000 

454.000 

STATE 

0 

0 

0 

0 

16O000 

•  i:  M 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

O 

: 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

: 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

: 

TOTAL  FUNDS 

S1 2,000 

SO 

SO 

S1 2,000 

S454.000 

S466.000 

TOTAL  FUNDS 

S59.0O0 

SO 

SO 

555  .-:•: 

5ieo  m 

OH  :■:•; 
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SUMMER    STREET   BRIDGE    OVER    FORT   POINT   CHANNEL 


SUMMER  STREET 


SOUTH  BOSTON 


PROJECT  DESCRIPTION 


COMPLETE  DESIGN  AND  ENGINEERING  ANALYSIS  FOR  REHABILITATION/ 
CONSTRUCTION.  STATE  AND  FEDERAL  CONSTRUCTION  FUNDING. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY 

PRESERVES  AN  EXISTING  MUNICIPAL 

FACILITY 

DEPARTMENT 

PUBUC  WORKS  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

JUNE  1995 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                             EXISTING 
SOURCE                AUTHORIZATION 

FY  94               FY  95-98 

TOTAL 

CAPITAL 

FUND 

NONCITY 
SOURCES 

TOTAL 
CAPrTAL 
BUDGET 

CITY  CAPITAL 

440.000 

200,000 

0 

640.000 

— 

640.000 

STATE 

0 

0 

0 

0 

1,380.000 

1.380.000 

FEDERAL 

0 

0 

0 

0 

5.520.000 

5.520.000 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

S440.000 

$200,000 

so 

S640.0O0 

S6.900.000 

S7.540.000 
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SUMMER    STREET    BRIDGE    OVER    RESERVE    CHANNEL 


SUMMER  STREET 


SOUTH  BOSTON 


dfiiqes 


PROJECT  DESCRIPTION 


DESIGN  BRIDGE  REHABILITATION.  FEDERAL  CONSTRUCTION  FUNDS 
ANTICIPATED. 


PROJECT  CRITERIA 


DEPARTMENT 


IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY 

PUBUC  WORKS  DEPARTMENT 


TO  BE  SCHEDULED 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATI 

DNS 

TOTAL 

TOTAL 

FUNDING 

EXISTING 

CAPITAL 

NONCITY 

CAPITAL 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

CITY  CAPITAL 

200.000 

300.000 

0 

500  000 

- 

500.000 

STATE 

0 

0 

0 

0 

200.000 

200.000 

FEDERAL 

0 

0 

0 

0 

800.000 

800.000 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

S200.000 

S3  00.000 

SO 

S500.000 

SI.  000.000 

SI  .500.000 

WASHINGTON    STREET 


COOMAN    SQUARE    BUSINESS    DISTRICT 


WEST  ROXBURY  PARKWAY  TO  FOREST  HILLS 


ROSLINDALE 


PROJECT  DESCRIPTION 


DEVELOP  DESIGN  AND  ENGINEERING  PLANS  TO  RECONSTRUCT 
WASHINGTON  STREET  FROM  WEST  ROXBURY  PARKWAY  TO  FOREST 
HILLS.  STATE  AND  FEDERAL  FUNDING  FOR  CONSTRUCTION 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY,  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY.  COMPLIANCE  WITH  ADA 

DEPARTMENT 

PUBLIC  WORKS  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

JUNE  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

442,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S442.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


0 

442.000 

— 

442.000 

0 

0 

500.000 

500.000 

0 

0 

2,000.000 

2,000.000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S442.000 

S2.500.000 

S2.942.000 

WASHINGTON.  TALBOT    AND  CEHTER  STREETS 


DORCHESTER 


PROJECT  DESCRIPTION 


INSTALL  NEW  SIOEWALKS  ANO  LKXTMG.  aVROVE 
SIGNAUZATION.  ENHANCE  PARK  AREA.  AND  PLANT 

SUPPORT  OF  NEW  RESIDENTIAL  ANO  ClI—gnCIIL 


PROJECT  CRITERIA 


SUPPORTS  ECONOMY  DEVELOPMENT 


DEPARTMENT 


»(jbl  c  ■-:  -  ties  DEPMINEMI 


STATUS 


M  cc.sr=t:"  :•. 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

1,149.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

SI.  149.000 

capta.         v^s  cm 
-.s:         s-:.=:=5 


root 


0 
o 
o 
o 
o 
so 


i,i4s  got 

0 

0 


0 
0 
0 

0  0 

0  0 

SO        S1.149.000 


—        1.1* 

0 
0 
0 

0  3 

SO         SI  1*9  DOC 
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DUDLEY    TOWN    COMMON 


BLUE  HILL  AVENUE  AND  DUDLEY  STREET 


Town   Sayo-ve. 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


DESIGN  AND  CONSTRUCT  NEW  TOWN  COMMON  NEAR  DUDLEY  STREET 
AND  BLUE  HILL  AVENUE. 


SUPPORTS  ECONOMIC  DEVELOPMENT 


DEPARTMENT 


PUBLIC  FACILITIES  DEPARTMENT/PARKS  DEPARTMENT 


COMPLETION  DATE 


EGLESTON    SQUARE    BUSINESS    DISTRICT 


WASHINGTON  STREET 


JAMAICA  PLAIN 


Businesses 


PROJECT  DESCRIPTION 


CONTRIBUTE  TO  CREATION  OF  CITY  PARKING  FACILITY. 


PROJECT  CRITERIA 


SUPPORTS  ECONOMIC  DEVELOPMENT 


DEPARTMENT 


REAL  PROPERTY  DEPARTMENT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 

500.000 

0 

0 

500.000 

— 

500.000 

CITY  CAPITAL 

115,000 

0 

0 

115,000 

— 

115,000 

STATE 

0 

0 

0 

0 

700.000 

700,000 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

S500.000 

SO 

SO 

S500.000 

S700.000 

S1 ,200,000 

TOTAL  FUNDS 

S1 15,000 

SO 

SO 

S1 15,000 

SO 

S1 15.000 
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GROVE    HALL    BUSINESS    DISTRICT 


FANEUIL    HALL 


BLUE  HILL  AVENUE 


PROJECT  DESCRIPTION 


RECONSTRUCT  ROADWAYS  AND  SIDEWALKS  AND  INSTALL  TREES. 


FANEUIL  HALL  SQUARE 


CENTRAL  BUSINESS  DISTRICT 


EH} 

lanrtm 


PROJECT  DESCRIPTION  RENOVATION  OF  RETAJL  MARKET  FLOORS 


PROJECT  CRITERIA 

SUPPORTS  ECONOMIC  DEVELOPMENT.  COMPLIANCE  WITH  ADA 

PROJECT  CRITERIA 

SUPPORTS  ECONOMIC  DeVELOPMBIT 

DEPARTMENT 

PUBLIC  FACILITIES  DEPARTMENT 

DEPARTMENT 

REAL  PROPERTY  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

JUNE  1994 

COMPLETION  DATE 

APRIL  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                           EXISTING 
SOURCE               AUTHORIZATION 

FY  94             FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

FUNDING                           EXISTING 
SOURCE               AUTHORIZATION 

FY  94              FY9S-98 

rom 

CAPITAL 
FUND 

HONcmr 
SOURCES 

ownai 

CITY  CAPITAL                       60.000 

0 

0 

60.000 

— 

60,000 

CITY  CAPITAL 

456.000 

0 

0 

;.i;  :■:•: 

— 

«*» 

STATE                                              0 

0 

0 

0 

600.000 

600.000 

STATE 

0 

0 

0 

0 

0 

: 

FEDERAL                                         0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

: 

TRUST  FUND                                   0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

: 

OTHER                                              0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

: 

TOTAL  FUNDS                    S60.000 

SO 

SO 

S60.000 

S600.000 

S660.000 

TOTAL  FUNDS 

S456.000 

so 

so 

>-.-?  got 

<: 

>i>f  m 

— 1 
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FREEDOM    TRAIL    SIGNAGE    IMPROVEMENTS 


VARIOUS  LOCATIONS 


CENTRAL  BUSINESS  DISTRICT 


lour  i 


PROJECT  DESCRIPTION  IMPLEMENT  A  NEW  SIGNAGE  SYSTEM  ON  THE  FREEDOM  TRAIL 


PROJECT  CRITERIA 

SUPPORTS  ECONOMIC  DEVELOPMENT,  PRESERVES  AN  EXISTING 

MUNICIPAL  FACILITY 

DEPARTMENT 

TRANSPORTATION  DEPARTMENT 

STATUS 

PROPOSED  NEW  PROJECT 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING 

AND  APPROPRIATIONS 

FUNDING                           EXISTING 
SOURCE                AUTHORIZATION 

FY  94                FY  95-98 

TOTAL 

CAPITAL 

FUND 

NONCtTY 

SOURCES 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 

0 

172,000                           0 

172,000 

— 

172,000 

STATE 

0 

0                           0 

0 

0 

0 

FEDERAL 

0 

0                           0 

0 

0 

0 

TRUST  FUND 

0 

0                           0 

0 

0 

0 

OTHER 

0 

0                           0 

0 

0 

0 

TOTAL  FUNDS 

SO 

S172.000                         SO 

S1 72.000 

so 

S  172,000 
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Health  and  the  Environment 


Ambulatory  Care  Center,  Boston  City  Hospital  Campus 


HEALTH  AND  THE  ENVIRONMENT 

P 

rograms 

Goals 

• 

Complete  the  construction  and  landscaping 
of  the  new  Boston  City  Hospital  (BCII)  in- 
patient facility  to  serve  as  a  state-of-the-art 

Projects 

health  care  institution. 

Protect  the  health  and  well-being  of  Boston's 
citizens  through  modernized  facilities  and  effi- 
cient service  delivery,  commitment  to  accessible 
quality  care,  and  accountability  for  environmental 
standards: 

• 

Carry  out  critical  repairs  at  Boston  City 
Hospital  (BCH),  Long  Island  Health  Campus 
(LIHC),  and  the  Boston  Specialty  and  Rehabili- 
tation Hospital  (BSRH)  to  retain  key  health 
care  programming. 

Hospitals 

Health   Centers 

Ambulance  Bj^- 

Medical  Equipment  Arquisiuju 

Emergency   Homeless  Faculties 

•       Maximize  the  capacity  and  ensure  the 

viability  of  major  public  health  care  facilities 
that  provide  a  "safety  net"  for  the  protection 
of  all  of  Boston's  residents. 

• 

Initiate  a  long-term  master  plan  and  facilities 
assessment  for  the  BCH,  LIHC,  and  the  BSRH 
campuses  that  is  responsive  to  the  new- 
federal  realities  of  the  Health  Security  Act. 

Fuel  Tank  Removal 

Gas  Leak  Detector  Systems 

•       Support  the  network  of  neighborhood-based 

• 

Continue  cityu'ide  initiatives  to  eliminate 

health  centers  to  ensure  local  access  to 

hazardous  waste  including  die  removal  of 

health  care. 

fuel  tanks,  asbestos,  and  lead  paint. 

•       Enhance  the  delivery  of  programs  and 

services  to  meet  the  medical  and  social  needs 

of  the  City's  more  vulnerable  residents 

through  support  for  emergency  homeless, 
AIDS,  and  other  specialized  care  facilities. 

•       Support  efforts  to  provide  a  clean,  healthy 
environment  for  all  of  Boston's  neighbor- 

hoods. 

l£* 

HEALTH  AND  THE  ENVIRONMENT 

Overview 

Challenges 

Municipal  health  care  is  at  a  turning 

The  largest  capital  investment 

Health  care  service  delivery  systems 

There  are  public  health  challenges 

point.  Just  as  Boston  opens  the  doors 

project  ever  undertaken  by  the  City 

are  under  review  in  legislative 

already  being  met  through  the  1994 

to  new  public  and  private  health  care 

of  Boston  is  the  construction  of  the 

chambers,  in  corporate  board 

Capital  Plan.  The  women's  center  in 

facilities,  the  changing  landscape  of 

new  Boston  City  Hospital.  The 

rooms,  and  at  policy  round  tables. 

the  BCH  Ambulatory  Care  Center 

federal  health  care  reform  creates 

original  1 28-year-old  structure  has 

Although  it  is  still  too  early  to  assess 

(ACC )  is  being  renovated  to  provide 

uncertainty.  The  City's  capital  plans 

been  replaced  by  a  356-bed  state-of- 

the  impacts  of  national  reform,  it  is 

intensive  pre-  and  antenatal  care  for 

for  health  and  environmental  facili- 

the-art teaching  and  care  facility. 

clear  that  there  will  be  a  new  set  of 

maternity  patients.  A  rape  crisis  and 

ties  and  programs  are  very  much  a 

challenges  to  be  met. 

intervention  center  will  also  be  cre- 

part of  the  federal  context. 

Major  capital  improvements  to  the 

ated  as  a  joint  effort  of  the  health 

LIHC,  the  BSRH,  and  the  Kirk 

The  dialogues  about  public  health 

care  community  and  the  Boston 

Boston  currently  possesses  an 

Scharfenberg  House  for  Children 

care  will  be  particularly  compelling 

Police  Department. 

impressive  number  of  facilities. 

with  AIDS  underscore  Boston's 

in  the  City  of  Boston.   The  City  is 

There  are  33  hospitals,  three  medi- 

national leadership  role  in  public 

committed  to  the  mission  of  the 

The  challenge  in  meeting  aggressive 

cal  schools,  24  neighborhood  health 

health. 

Boston  City  Hospital  and  will  be 

hazardous  waste  management  goals 

centers,  and  hundreds  of  outpatient 

challenged  to  support  this  major 

is  pivotal.  Boston  continues  to  ad- 

clinics and  research  institutes. 

Efforts  to  mitigate  environmental 

investment  through  a  period  of 

dress  concerns  about  lead  paint  and 

hazards  are  also  important  to  the 

reorientation.   Master  plans  for 

asbestos  contamination  and  the 

Three  of  Boston's  top  ten  employers 

overall  health  of  the  City.  Asbestos 

the  future  of  the  campus  facilities 

financial  commitments  that  these 

are  hospitals  and  the  industry  em- 

and lead  paint  removal  are  priori- 

will guide  the  City  through  other 

efforts  require. 

ploys  more  than  76,000  workers. 

ties  in  support  of  a  toxin-safe 

difficult  decisions  in  the  next 

Revenue  from  the  City's  Department 

environment. 

several  years. 

of  Health  and  Hospitals  (DH&H) 

represents  the  third  largest  munici- 

pal revenue  source,  generating  $158 

million  in  1993. 
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Project  Profiles 

Hazardous  Waste  Removal 
The  1994  Capital  Plan  contains 
funding  for  a  wide  variety  of  haz- 
ardous waste  management  projects 
to  remove  materials  such  as  asbes- 
tos and  lead  paint  from  city  facil- 
ities. These  projects  have  been 
planned  to  provide  clean,  healthy 
environments  for  City  of  Boston 
residents  and  workers. 

Women 's  Health  Center  at  BCH 
An  area  of  the  existing  Ambulatory 
Care  Center  will  be  renovated  with 
$1.3  million  to  house  a  comprehen- 
sive women's  health  center.  The 
space  will  be  designed  to  facilitate 
a  wide  array  of  obstetrical,  gyneco- 
logical, and  prenatal  care  programs. 


Boston  City  Hospital 
The  doors  of  the  new  Boston  City 
Hospital  in-patient  facility  opened 
to  the  people  of  Boston  on  January 
29,  1994.  Patients  and  services 
moved  into  the  new  building  and 
several  older  buildings  on  the  BCH 
campus  will  be  demolished.  Land- 
scaping and  entrance  ways  will  put 
the  final  touches  on  this  beautiful 
new  facility. 


Foley  Building  at  BSRH 
The  first,  second,  and  third  floors 
at  the  Foley  Building  at  the  Boston 
Specialty  and  Rehabilitation  Hos- 
pital in  Mattapan  were  completely 
modernized  over  the  past  several 
years.  This  year's  plan  provides 
an  additional  SI. 7  million  in  fund- 
ing to  modernize  the  fourth  floor 
and  provide  special  occupational, 
physical,  and  rehabilitation 
therapy  equipment. 


WHITTIER  STREET  HEALTH  CENTER 


FUEL  TANK  REMOVAL  AND  REPLACEMENT 


WHITTIER  STREET 


VARIOUS  LOCATIONS 


— ini""-"-^ 

rftT 
a 


i 


C*wMF*i 


iTy  H^^Hh 


br? 


PROJECT  DESCRIPTION  HEATING  AND  ACCESS  IMPROVEMENTS- 


PROJECT  DESCRIPTION 


REMOVE  LEAKING  FUEL  TANKS  IN  EAST  BOSTON.  CENTRAL  BUSINESS 
DISTRICT,  BACK  BAY.  NORTH  END.  SOUTH  BOSTON.  DORCHESTER.  MOON 
ISLAND.  BRIGHTON.  REPLACE  AT  BACK  BAY.  ROXBURY.  BRIGHTON. 
CHARLESTOWN  AND  HEADQUARTERS. 


PROJECT  CRITERIA 


PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 


PROJECT  CRITERIA 


V_3A-E3  -•■  E'..  =;'.VE'r-_  --Z--Z 


DEPARTMENT 


BOSTON  REDEVELOPMENT  AUTHORITY 


DEPARTMENT 


FIRE  DEPARTMENT 


:-,3"  '.3  =R03=iV 


COMPLETION  DATE 


JANUARY  1995 


COMPLETION  DATE 


JANUARY  1995 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


TOTAL 

TOTAL 

TOTAL 

TOTAL 

FUNDING 

EXISTING 

CAPITAL 

NONCITY 

CAPITAL 

FUNDING 

EXISTING 

CAPITAL 

NONCITY 

:a=~al 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

CITY  CAPITAL 

52.000 

0 

0 

52.000 

— 

52.000 

CITY  CAPITAL 

3.696.000 

0 

0 

3,696.000 

— 

3.696.000 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHEH 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

S52.000 

SO 

SO 

S52.000 

so 

S52.000 

TOTAL  FUNDS 

S3.696.0O0 

SO 

SO 

S3.696.0O0 

so 

S3.696.000 

ADMINISTRATION    BUILDING 


ADULT    DAY    HEALTH    AREA 


BCH  CAMPUS 


PROJECT  DESCRIPTION 


REMOVE  ASBESTOS  FROM  CEILING  AND  INSTALL  NEW  CEIUNG. 


PROJECT  CRITERIA 


MITIGATES  AN  ENVIRONMENTAL  HAZARD.  IMPROVES  HEALTH  AND 
SAFETY.  LEGAL  MANDATE 


DEPARTMENT 


BSRH  CAMPUS 


Ml    r   p     ■ 


PROJECT  DESCRIPTION 


REPAIR  ROOF.  FLASHMG.  AND  POWT  ESSTMG  OfCKtlf  *M> 
FOUNDATION.  REPAIR  AND  PAMT  UtlfeUUHATMG  AM]  ■  ATEB- 
DAHAGEO  WALLS. 


PROJECT  CRITERIA 


PRESERVES  AN  EXISTING  UusC'.=  At  Fi~_~. 
SAFETY 


v~:.;s  KAL"-   . 


HEALTH  AND  HOSPITALS  DEPARTMENT 


DEPARTMENT 


-=;.--  ;-.:  -:==  -;.=  :==vRTMBfI 


TO  BE  SCHEDULED 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 

CAPITAL 

FUND 

NONCITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 
CAPITAL 

FUND 

MOM  CITY 

hdgei 

CITY  CAPITAL 

425.000 

0 

0 

425.000 

— 

425.000 

CITY  CAPITAL 

0 

265.900 

0 

265300 

- 

:-ei  *:•: 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

: 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

1 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

: 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

: 

0 

: 

TOTAL  FUNDS 

S425.000 

so 

SO 

S425.000 

so 

S425.000 

TOTAL  FUNDS 

SO 

S265.900 

so 

S26S.900 

>: 

;_>•;  =■:•: 

AMBULANCE    GARAGE 


58  GIBSON  STREET 


DORCHESTER 


PROJECT  DESCRIPTION 


CONSTRUCT  GARAGE  FOR  RELOCATION  OF  TWO  AMBULANCE  BAYS. 


PROJECT  CRITERIA 

PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY,  PROMOTES 
GOVERNMENT  EFFECTIVENESS 

DEPARTMENT 

HEALTH  AND  HOSPITALS  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

MAY  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


AMBULANCE    GARAGE 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

219,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

$219,000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 

so 


0 
0 
0 
0 
0 

so 


219,000 
0 
0 
0 
0 
S21 9,000 


— 

219,000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S219.000 

ALBANY  STREET 


PROJECT  DESCRIPTION 


CONSTRUCT  A  ONE-BAY  AMBULANCE  GARAGE. 


PROJECT  CRITERIA 

PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY.  PROMOTES 
GOVERNMENT  EFFECTIVENESS.  IMPROVES  HEALTH  AND  SAFETY 

DEPARTMENT 

HEALTH  AND  HOSPITALS  DEPARTMENT 

STATUS 

COMPLETED 

COMPLETION  DATE 

JANUARY  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING  EXISTING 

SOURCE  AUTHORIZATION 


CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


229.000 
0 
0 
0 
0 
S229.000 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 
SO 


TOTAL 

TOTAL 

CAPITAL 

NON  CITY 

CAPITAL 

FUND 

SOURCES 

BUDGET 

229,000 

— 

229,000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

229,000 

so 

S229.000 

AMBULATORY  CARE  CENTER  -  PNEUMATIC  TUBE 


BCH  CAMPUS 


PROJECT  DESCRIPTION 


DESIGN  AND  EXTEND  PNEUMATIC  TUBE  CARRIER  SYSTEM  TO  THE 
AMBULATORY  CARE  CENTER. 


PROJECT  CRITERIA 


PROMOTES  GOVERNMENT  EFFECTIVENESS 


DEPARTMENT 


HEALTH  AND  HOSPITALS  DEPARTMENT 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 

TOTAL 

FUNDING 

EXISTING 

CAPITAL 

NON  CITY 

CAPITAL 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

CITY  CAPITAL 

0 

34,700 

0 

34,700 

— 

34,700 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

SO 

S34.700 

SO 

$34,700 

SO 

S34.700 

AMBULATORY    CARE   CENTER   -   WOMEN'S   CENTER 


BCH  CAMPUS 


PROJECT  DESCRIPTION 


RENOVATE  SPACE  FOR  USE  AS  WOMEN'S  CENTER  AMD  ANTENATAL 
TESTING  CENTER 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA.  SUPPORTS  ECOHOHC  DEVELOPMENT. 
PROMOTES  GOVERNMENT  EFFECTIVENESS 


DEPARTMENT 


HEALTH  AND  HOSPITALS  DEPARTMENT 


STATUS 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

FY  94 

CITY  CAPITAL 

0 

1.312.200 

STATE 

0 

0 

FEDERAL 

0 

0 

TRUST  FUND 

0 

0 

OTHER 

0 

0 

TOTAL  FUNDS 

SO 

S1 .31 2.200 

TOTAL 


9UDGE1 


0 
0 
0 
0 
0 

so 


1J12JO0 
0 
0 
0 
0 
S1 .312^00 


0 
0 
0 

: 
so 


•  :•  ■ : :■:•: 

: 
; 
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CAUSEWAY    ROAD    AND    PARKING    LOT    LIGHTING 


LIH  CAMPUS 


LONG  ISLAND 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


DEPARTMENT 


INSTALL  STREET  LIGHTING  SYSTEM  ALONG  CAUSEWAY  ROAD  ON  MOON 
ISLAND  TO  LONG  ISLAND  HOSPITAL.  EVALUATE  LIGHTING  NEEDS  IN  LOTS 
A  AND  C. 


PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY.  IMPROVES  HEALTH  AND 
SAFETY 


HEALTH  AND  HOSPITALS  DEPARTMENT 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


CAUSEWAY  ROAD  PERMANENT  REPAIRS 


LIH  CAMPUS 


LONG  ISLAND 


PROJECT  DESCRIPTION 


PERMANENT  REPAIR  OF  ROADWAY  AND  EMBANKMENT. 


PROJECT  CRITERIA 


IMPROVES  HEALTH  AND  SAFETY.  MITIGATES  ENVIRONMENTAL  HAZARD 


DEPARTMENT 


HEALTH  AND  HOSPITALS  DEPARTMENT 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


PROPOSED 

FINAN 

CING  AND  APPROPRIATIONS 

EXISTING 
ORIZATION                      FY  94                FY  95-98 

TOTAL 

CAPITAL 

FUND 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                           EXISTING 

SOURCE                AUTHORIZATION                      FY  94               FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

FUNDING 
SOURCE 

AUTH 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 

0 

73,000 

0 

73,000 

— 

73,000 

CITY  CAPITAL 

0 

1,393,200 

0 

1,393,200 

- 

1.393,200 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

so 

S73.000 

SO 

S73.000 

SO 

S73.000 

TOTAL  FUNDS 

so 

SI.  393,200 

so 

S1, 393,200 

SO 

SI. 393.200 
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ENERGY  CONSERVATION  PROGRAM 


ENERGY  CONSERVATION  PROGRAM 


BCH  CAMPUS 


"DetterS><stm5 
arxAEdi/ipnnen'i" 


PROJECT  DESCRIPTION 


PROVIDE  NECESSARY  ENGINEERING  AND  MATCHING  FUNDS  TO 
PARTICIPATE  IN  ELECTRICAL  ENERGY  CONSERVATION  PROGRAMS 
SPONSORED  BY  BOSTON  EDISON. 


PROJECT  CRITERIA 


PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY,  PROMOTES 
GOVERNMENT  EFFECTIVENESS 


DEPARTMENT 


HEALTH  AND  HOSPITALS  DEPARTMENT 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATK 

)NS 

TOTAL 

TOTAL 

FUNDING 

EXISTING 

CAPITAL 

NON  CITY 

CAPITAL 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

CITY  CAPITAL 

0 

69,000 

0 

69,000 

— 

69.000 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

SO 

369,000 

SO 

$69,000 

so 

S69.000 

SOUTH  END 


--.^  /^\~ 


art)  £j.-7"V_ 


PROJECT  DESCRIPTION 


PROVIDE  NECESSARY  ENGMEERMG  AMD  UATCMMG  FUMDS  TO 

PARTICIPATE  IN  ELECTRICAL  ENERGY  CONSERVATION  PROGRAMS 
SPONSORED  BY  BOSTON  EDISON- 


PROJECT  CRITERIA 


PRESERVES  AN  EXISTING  UUNK3PAL  FACUTY.  PROMOTES 
GOVERNMENT  EFFECTIVENESS 


DEPARTMENT 


HEALTH  AND  HOSPITALS  DEPARTMENT 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY9S-98 

TOTAL 
CAPITAL 

FUND 

MOM  CITY 
SOURCES 

CITY  CAPITAL 

0 

69.000 

0 

£  f  DOC 

— 

STATE 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

D 

: 

TRUST  FUND 

0 

0 

0 

0 

: 

OTHER 

0 

0 

0 

0 

o 

TOTAL  FUNDS 

SO 

$69,000 

SO 

SS9.0OO 

-;: 

■-; 

EXTERIOR    SIGNAGE 


FOLEY    BUILDING    CENTRAL    STERILE    SUPPLY 


BCH  CAMPUS 


PROJECT  DESCRIPTION 


REMOVE  AND  REPLACE  EXISTING  SIGNAGE. 


PROJECT  CRITERIA 


SUPPORTS  ECONOMIC  DEVELOPMENT.  PROMOTES  GOVERNMENT 
EFFECTIVENESS 


DEPARTMENT 


HEALTH  AND  HOSPITALS  DEPARTMENT 


BSRH  CAMPUS 


MATTAPAN 


PROJECT  DESCRIPTION 


RENOVATE  GROUND  FLOOR  FOR  CENTRAL  STERILE  SUPPLY  AREA. 


PROJECT  CRITERIA 


PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY.  PROMOTES 
GOVERNMENT  EFFECTIVENESS 


DEPARTMENT 


HEALTH  AND  HOSPITALS  DEPARTMENT 


PROPOSED  NEW  PROJECT 


TO  BE  SCHEDULED 


COMPLETION  DATE 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 

CAPrTAL 

FUND 

NONCITY 

SOURCES 

TOTAL 
CAPITAL 
BUDGET 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 

CAPITAL 

FUND 

NONCfTY 

SOURCES 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 

0 

678.500 

0 

678,500 

— 

678,500 

CITY  CAPITAL 

256.000 

0 

0 

256.000 

— 

256,000 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

so 

S678.500 

SO 

S678.500 

so 

S678.500 

TOTAL  FUNDS 

S256.000 

SO 

SO 

S256.000 

SO 

S256.000 
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FOLEY  BUILDING  COURTYARD  ACCESS 


FOLEY  BUILDING  RENOVATION  PHASE  II 


BSRH  CAMPUS 


BSRH  CAMPUS 


And  Kr^.  n 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


DEPARTMENT 


COMPLETION  DATE 


PROVIDE  ACCESS  FOR  PERSONS  WITH  DISABILITIES  TO  COURTYARD  OF 
FOLEY  BUILDING. 


COMPLIANCE  WITH  ADA,  PROMOTES  GOVERNMENT  EFFECTIVENESS 


HEALTH  AND  HOSPITALS  DEPARTMENT 


TO  BE  SCHEDULED 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


DEPARTMENT 


COMPLETION  DATE 


RENOVATE  FOURTH  FLOOR  FOR  PHYSICAL  THERAPY.  OCCUPAT0UK. 
THERAPY.  AND  AN  AUDtOLOGY  LAB.  RENOVATE  FWST  R.OOO  EAST 

WING  FOR  OUTPATIENT  DEPARTMENT. 


SUPPORTS  ECONOMIC  DEVELOPMENT. 
MUNICIPAL  FACIUTY.  PROMOTES  GOVERHUES^ 


HEALTH  AND  HOSPITALS  DEPARTMENT 


PROPOSED  NEW  PROJECT 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 

CAPITAL 

FUND 

CITY  CAPITAL 

146,000 

0 

0 

146,000 

— 

146.000 

CITY  CAPITAL 

0 

1. 199.500 

0 

1.199300 

- 

1.199300 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

: 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

$146,000 

SO 

SO 

$1 46,000 

so 

S146.000 

TOTAL  FUNDS 

so 

S1.199.S00 

so 

$1.199300 

so 

$•  -95  5X 

1 
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FOLEY    BUILDING    ROOF    REPAIRS 


FUEL    TANK    REMOVAL 


BSRH  CAMPUS 


LIH  CAMPUS 


PROJECT  DESCRIPTION 


COVER  RUBBER  MEMBRANE  LEFT  ON  FLOOR  AFTER  RENOVATIONS. 
REPAIR  LEAKING  ROOF  OF  BUILDING. 


LONG  ISLAND 


PROJECT  DESCRIPTION 


REMOVE  ONE  FUEL  TANK. 


PROJECT  CRITERIA 


PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY.  IMPROVES  HEALTH  AND 
SAFETY 


PROJECT  CRITERIA 


MITIGATES  ENVIRONMENTAL  HAZARD.  IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 

HEALTH  AND  HOSPrTALS  DEPARTMENT 

DEPARTMENT 

HEALTH  AND  HOSPITALS  DEPARTMENT 

STATUS 

PROPOSED  NEW  PROJECT 

STATUS 

TO  BE  SCHEDULED 

COMPLETION  DATE 

NA 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                             EXISTING 
SOURCE                AUTHORIZATION 

FY  94              FY  95-98 

TOTAL 

CAPrrAL 

FUND 

NONCITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

FUNDING                           EXISTING 
SOURCE                AUTHORIZATION 

FY  94               FY  95-98 

TOTAL 

CAPrTAL 

FUND 

NONcmr 

SOURCES 

TOTAL 

CAPITAL 
BUDGET 

CRY  CAPrTAL 

0 

531.900 

0 

531,900 

— 

531.900 

Cm  CAPITAL 

87.000 

0 

0 

87.000 

— 

87.000 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

so 

S531.900 

so 

S531.900 

so 

S531.900 

TOTAL  FUNDS 

S87.000 

so 

so 

S87.000 

SO 

S87.000 
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GUARD  STATION  RENOVATIONS 


HARVARD  STREET  HEALTH  CENTER 


LIH  CAMPUS 


LONG  ISLAND 


PROJECT  DESCRIPTION 


REPLACE  DOOR.  IMPROVE  LIGHTING,  AND  PAINT  MOON  ISLAND  GUARD 
STATION. 


895  BLUE  HILL  AVENUE 


LJWXfru'Tyftt^ttH 


PROJECT  DESCRIPTION 


UPGRAOE  HEATING.  PLUMBING.  ANO  ELECTtCAL  SYSTEMS 
ROOF  AND  FLASHING:  ENHANCE  LANDSCAPMG- 
THROUGH  THE  GEORGE  ROBERT  WHTTE  TRUST  RMl 


PROJECT  CRITERIA 

PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 

IMPROVES  HEALTH  AND 

PROJECT  CRITERIA 

COMPLIANCE  VYTTH  ADA.  PRESERVES  AN  EXSTMG  HUMCVAL  FAC*JTr. 

SAFETY 

PROMOTES  GOVERNMENT  EFFECTIVENESS 

DEPARTMENT 

HEALTH  AND  HOSPITALS  DEPARTMENT 

DEPARTMENT 

HEALTH  AND  HOSPITALS  DEPARTMENT 

STATUS 

IN  DESIGN 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

AUGUST  1995 

COMPLETION  DATE 

MAY  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 
CAPITAL 
BUDGET 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                           EXISTING 

SOURCE               AUTHORIZATION                     FY  94              FY  95-98 

TOTAL 
CAPITAL 

NOMOTY 
SOURCES 

FUNDING                           EXISTING 
SOURCE               AUTHORIZATION 

FY  94               FY  95-98 

TOTAL 
CAPITAL 

FUND 

NONCITY 
SOURCES 

rant 

:i-  CM 

aauBB 

CITY  CAPITAL 

29,000 

0 

0 

29.000 

— 

29.000 

CITY  CAPITAL 

0 

0 

0 

0 

- 

: 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

450.000 

ir-:  :•:•: 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

: 

TOTAL  FUNDS 

S29.000 

SO 

SO 

S29.000 

SO 

S29.000 

TOTAL  FUNDS 

SO 

SO 

SO 

so 

$450,000 

MSI  M 

1 

•-5 

HEADWORK  HOUSE  DROP  SHAFT 


LIH  CAMPUS 


LONG  ISLAND 


PROJECT  DESCRIPTION 


DESIGN  AND  INSTALL  A  HEADWORK  HOUSE  BASED  ON  PERIOD 
ARCHITECTURE  FOR  THE  PROTECTION  OF  THE  DROP  SHAFT. 


PROJECT  CRITERIA 


PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 


DEPARTMENT 


HEALTH  AND  HOSPITALS  DEPARTMENT 


STATUS 


TO  BE  SCHEDULED 


COMPLETION  DATE 


HOMELESS    SHELTER    PHASE    II 


LIH  CAMPUS 


LONG  ISLAND 


tennva+ionj 
W  Repair* 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


REPLACE  ROOF  ON  TOBIN  BUILDING,  REPAIR  MASONRY,  AND  UPGRADE 
PLUMBING. 


COMPLIANCE  WITH  ADA.  PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY, 
PROMOTES  GOVERNMENT  EFFECTIVENESS 


DEPARTMENT 


HEALTH  AND  HOSPITALS  DEPARTMENT 


TO  BE  SCHEDULED 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  AP 

PROPRIATK 
FY  94 

)NS 

PROPOSED  FINANCING  AND  AP 

FUNDING                             EXISTING 
SOURCE                AUTHORIZATION 

PROPRIATI 

DNS 

TOTAL 

CAPITAL 

FUND 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

FY  94 

FY  95-98 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 

85,000 

0 

0 

85.000 

- 

85,000 

CITY  CAPITAL 

293,000 

0 

0 

293.000 

— 

293.000 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

S85.000 

SO 

SO 

S85.000 

so 

S85.000 

TOTAL  FUNDS 

S293.000 

SO 

SO 

S293.000 

SO 

S293.000 
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HYDRANT   AND    FIRE    SAFETY    IMPROVEMENTS 


HYDRAULIC    ELEVATOR    AT    SOUTH    BLOCK 


LIH  CAMPUS 


LONG  ISLAND 


PROJECT  DESCRIPTION 


REPLACE  FIRE  HYDRANTS  AND  INSTALL  EMERGENCY  SEA  WATER 
PUMPS  FOR  FIRE-FIGHTING  BACKUP  AND  CHECK  VALVE/GATE  VALVE. 


PROJECT  CRITERIA 

PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY,  IMPROVES  HEALTH  AND 
SAFETY 

DEPARTMENT 

HEALTH  AND  HOSPITALS  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

JUNE  1995 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


BCH  CAMPUS 


SOUTH  END 


rtrSp,'T*lj 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


INSTALL  HYDRAUUC  ELEVATOR  FROU  THREE  GARAGE  LEVELS  TC  ">€ 
ACC  BUILDING 


COMPLIANCE  WITH  ADA.  PROMOTES  GC.E='.UES~  E«=~.-'.:i: 


DEPARTMENT 


HEALTH  AND  HOSPfTALS  DEPARTMENT 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


TOTAL 

TOTAL 

TOTAL 

•:-i. 

FUNDING 

EXISTING 

CAPITAL 

NON  CITY 

CAPITAL 

FUNOING 

EXISTING 

CAPITAL 

HOMOTY 

Emm 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

=.'.r 

SOURCES 

BODGE] 

CITY  CAPITAL 

173.000 

0 

0 

173,000 

— 

173.000 

CITY  CAPITAL 

0 

287,500 

0 

287300 

- 

:;•  5M 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

: 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

: 

TOTAL  FUNDS 

$173,000 

SO 

SO 

3173,000 

so 

S1 73,000 

TOTAL  FUNDS 

so 

S287.5O0 

$0 

$287,500 

sc 

5- 1 J  SM 

1 

LIFE    SAFETY    SYSTEMS 


BCH  CAMPUS 


H<rtpi"+<*lj 


PROJECT  DESCRIPTION 


UPGRADE  SMOKE  AND  FIRE  DETECTION  ALARM  SYSTEMS,  SPRINKLER 
SYSTEMS,  AND  ELEVATOR  RECALL  SYSTEMS  IN  FOUR  BUILDINGS. 


PROJECT  CRITERIA 


IMPROVES  HEALTH  AND  SAFETY,  LEGAL  MANDATE 


DEPARTMENT 


HEALTH  AND  HOSPITALS  DEPARTMENT 


IN  CONSTRUCTION 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


MAINTENANCE    GARAGE 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

654,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

$654,000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 
SO 


654.000 
0 
0 
0 
0 
$654,000 


— 

654,000 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

S654.000 
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LIH  CAMPUS 


LONG  ISLAND 


Pj?naVfl+io"5 

W  Repair? 


PROJECT  DESCRIPTION 


REPAIR  ROOF  AND  REPLACE  DRAINS,  WINDOWS.  DOORS.  AND  LIGHTING. 


PROJECT  CRITERIA 

PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY,  IMPROVES  HEALTH  AND 
SAFETY 

DEPARTMENT 

HEALTH  AND  HOSPITALS  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

AUGUST  1995 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

43,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

$43,000 

0 
0 
0 
0 
0 

so 


0 
0 
0 
0 
0 
SO 


TOTAL 

TOTAL 

CAPITAL 

NON  CITY 

CAPITAL 

FUND 

SOURCES 

BUDGET 

43,000 

- 

43,000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

$43,000 

SO 

S43.000 

MASONRY  REPAIRS 


MEDICAL  EQUIPMENT  PURCHASES 


LIH  CAMPUS 


LONG  ISLAND 


Renovation; 
anot  Repiir* 


VARIOUS  LOCATIONS 


CITYWIDE 


H*r,+*lj 


PROJECT  DESCRIPTION 


REPAIR  MASONRY  AT  THE  ADMINISTRATION  AND  MORRIS  BUILDINGS 
AND  REPAIR  FOUNDATION  OF  TOBIN  BUILDING. 


PROJECT  DESCRIPTION 


REPLACE  AND  UPGRADE  UEDtCAL  EOL«>MEWT 


PROJECT  CRITERIA 

PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 

PROJECT  CRITERIA 

SUPPORTS  ECONOU1C  DEVELOPMENT.  PROMOTES  GOVS* 
EFFECTIVENESS 

HEKT 

DEPARTMENT 

HEALTH  AND  HOSPITALS  DEPARTMENT 

DEPARTMENT 

HEALTH  AND  HOSPITALS  DEPARTMENT 

STATUS 

TO  BE  SCHEDULED 

STATUS 

ONGOING  PROGRAM 

COMPLETION  DATE 

NA 

COMPLETION  DATE 

NA 

PROPOSED  FINANC 

ING  AND  APPROPRIATIONS 

EXISTING 

RIZATION                     FY  94               FY  9S-98 

TOTAL 

CAPITAL 

FUND 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                              EXISTING 

SOURCE              AUTHORIZATION                   FY  94             FY  95-98 

TOTAL 

CAPITAL 

FUND 

.-;.  =  :=; 

FUNDING 

SOURCE               AUTHO 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

=  .:■;- 

CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 

658.000 
0 
0 
0 
0 
S658.000 

0 
0 
0 
0 
0 
SO 

0 
0 
0 
0 
0 
SO 

658,000 
0 
0 
0 
0 
S658.000 

0 
0 
0 
0 
SO 

658,000 

0 
0 
0 
0 
S658.000 

CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 

10,200.000 
0 
0 
0 
0 
S1 0.200,000 

1.700.000                          0 
0                         0 
0                         0 
0                         0 
0                          0 
SI  .700.000                       SO 

11.900.000 
0 
0 
0 
0 
$11,900,000 

0 
0 
0 
0 
SI 

11.900000 

: 
: 
: 
: 

S11  900000 
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NEW    INPATIENT    FACILITY 


PARKING    LOT    A    IMPROVEMENTS 


BCH  CAMPUS 


LIH  CAMPUS 


PROJECT  DESCRIPTION 


CONSTRUCT  A  NEW  356-BED  STATE-OF-THE-ART  INPATIENT  FACILITY 
(OPERATIONAL.  FEBRUARY  1994).  DEMOLISH  FOUR  VACANT  BUILDINGS 
AND  REPLACE  WTH  ADDITIONAL  PARKING  SPACES  AND  LANDSCAPING. 


LONG  ISLAND 


F«vkj«<l.jts 


PROJECT  DESCRIPTION 


PAVE  PARKING  LOT. 


PROJECT  CRITERIA 


SUPPORTS  ECONOMIC  DEVELOPMENT.  PRESERVES  AN  EXISTING 
MUNICIPAL  FACILITY.  PROMOTES  GOVERNMENT  EFFECTIVENESS 


PROJECT  CRITERIA 


PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY.  IMPROVES  HEALTH  AND 

SAFETY 


DEPARTMENT 

HEALTH  AND  HOSPITALS  DEPARTMENT 

DEPARTMENT 

HEALTH  AND  HOSPITALS  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

STATUS 

PROPOSED  NEW  PROJECT 

COMPLETION  DATE 

DECEMBER  1994 

COMPLETION  DATE 

NA 

PROPOSED 

FINANCING  AND  APPROPRIATIONS 

EXISTING 
AUTHORIZATION                      FY  94               FY  95-98 

TOTAL 

CAPITAL 

FUND 

PROPOSED  FINANC 

FUNDING 

SOURCE               AUTHO 

ING  AND  APPROPRIATIONS 

FUNDING 
SOURCE 

NONcrrY 

SOURCES 

TOTAL 

CAprrAL 

BUDGET 

EXISTING 
1EAT10N 

FY  94                FY  95-98 

TOTAL 
CAPITAL 

FUND 

NONCITY 

SOURCES 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 

153.060.000 

0 

0 

153.060,000 

- 

153.060.000 

CITY  CAPITAL 

0 

149.500 

0 

149.500 

— 

149.500 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

S153.060.000 

SO 

so 

S153.060.000 

so 

S1 53,060.000 

TOTAL  FUNDS 

SO 

S1 49,500 

SO 

S1 49.500 

so 

S1 49.500 

SEA    WALL    REPAIR 


SEARS    AND   SURGICAL   BUILDINGS 


LIH  CAMPUS 


LONG  ISLAND 


PROJECT  DESCRIPTION 


REPAIR  STORM-DAMAGED  PORTIONS  OF  THE  SEA  WALL. 


PROJECT  CRITERIA 

MITIGATES  AN  ENVIRONMENTAL  HAZARD,  PRESERVES  AN  EXISTING 
MUNICIPAL  FACILITY 

DEPARTMENT 

HF  Al  TH  AND  HOSPITALS  DEPARTMENT 

STATUS 

TO  BE  SCHEDULED 

COMPLETION  DATE 

NA 

BCH  CAMPUS 


SOUTH  END 


_,£> 


s 


h*p.-f-4i> 


PROJECT  DESCRIPTION 


DESIGN  AND  DEMOLITION  OF  SEARS  AM)  SURGICAL 


PROJECT  CRITERIA 


MITIGATES  AN  ENVIRONMENTAL  HAZARD.  PRESERVES  J 

MUNICIPAL  FACILITY.  IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


HEALTH  AND  HOSPITALS  DEPARTMENT 


STATUS 


TO  BE  SCHEDULED 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY9S-9» 

TOTAL 

CAPITAL 

FUND 

•.:s  an 

TOTAL 
HDGB 

CITY  CAPITAL 

150,000 

0 

0 

150,000 

— 

150.000 

CITY  CAPITAL 

700,000 

1.977.200 

0 

2.677 .200 

- 

:  i  - 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

: 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

: 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

: 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

: 

TOTAL  FUNDS 

$150,000 

SO 

SO 

$1 50,000 

so 

S1 50,000 

TOTAL  FUNDS 

$700,000 

$1,977,200 

$0 

S2.677.200 

>.- 

5."  ?—  :.''.' 

I 

SECURE  VACANT  BUILDINGS 


VARIOUS  LOCATIONS 


tenotfa+i<">5 


PROJECT  DESCRIPTION 


SECURE  VACANT  BUILDINGS  TO  PREVENT  DAMAGE  DUE  TO  VANDALISM, 
WEATHER,  AND  TRESPASSERS. 


SEWER    TIE-IN    AND    TREATMENT 


LIH  CAMPUS 


LONG  ISLAND 


PROJECT  DESCRIPTION 


TIE-IN  NEW  DROP  SHAFT  TO  THE  INTER-ISLAND  SEWAGE  OUTFALL 
TUNNEL  AND  DECOMMISSION  THE  EXISTING  TREATMENT  PLANT. 


PROJECT  CRITERIA 


MITIGATES  AN  ENVIRONMENTAL  HAZARD,  PRESERVES  AN  EXISTING 
MUNICIPAL  FACILITY,  IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


HEALTH  AND  HOSPITALS  DEPARTMENT 


ONGOING  PROGRAM 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

242,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

$242,000 

TOTAL  TOTAL 

CAPITAL      NON  CITY      CAPITAL 

FUND      SOURCES       BUDGET 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 

so 


242,000 
0 
0 
0 
0 
S242.000 


— 

242,000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S242.000 

PROJECT  CRITERIA 

MITIGATES  AN  ENVIRONMENTAL  HAZARD,  PRESERVES  AN  EXISTING 
MUNICIPAL  FACILITY,  IMPROVES  HEALTH  AND  SAFETY 

DEPARTMENT 

HEALTH  AND  HOSPITALS  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

NOVEMBER  1995 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

570,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S570.000 

f  94 

FY  95-98 

FUND 

0 

0 

570.000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

so 

S570.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

SOURCES  BUDGET 


570,000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

S570.000 

SOUTH  BOSTON  HEALTH  CENTER 


SURGICAL  CENTER 


133  DORCHESTER  STREET 


SOUTH  BOSTON 


an 


4> 


a 


CoMmmi+y  ^twIt^ 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


DEPARTMENT 


REPLACE  ROOF,  WINDOWS.  AND  EXTERIOR  DOORS;  REPAIR  EXTERIOR 
MASONRY  AND  LIGHTING:  INSTALL  SPRINKLER  SYSTEM  AND  REMODEL 
INTERIOR  OF  BUILDING.  FUNDING  PROVIDED  THROUGH  THE  GEORGE 
ROBERT  WHITE  TRUST  FUND. 

COMPLIANCE  WITH  ADA,  PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY. 
PROMOTES  GOVERNMENT  EFFECTIVENESS 

HEALTH  AND  HOSPITALS  DEPARTMENT 


STATUS 


COMPLETED 


COMPLETION  DATE 


JANUARY  1994 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


8CH CAMPUS 


SOUTH  END 


PROJECT  DESCRIPTION 


DESIGN  OUTPATIENT  SURGICAL  CENTER 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA.  SUPPORTS  ECONC4BC 
PROMOTES  GOVERNMENT  EFFECTIVENESS 


DEPARTMENT 


HEALTH  AND  HOSPITALS  DEPARTMENT 


TO  BE  SCHEDULED 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


TOTAL 

TOTAL 

TOTAL 

-,--i. 

FUNDING 

EXISTING 

CAPITAL 

NON  CITY 

CAPITAL 

FUNDING 

EXISTING 

CAPITAL 

NONCITT 

EMOM 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

SOURCE 

AUTHORIZATION 

FY  94 

FY9S-9S 

r.-.r 

SOURCES 

BUDGE] 

CITY  CAPITAL 

0 

0 

0 

0 

— 

0 

CITY  CAPITAL 

526,000 

0 

0 

526.000 

— 

58  M 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

: 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

: 

TRUST  FUND 

0 

0 

0 

0 

925.000 

925,000 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

: 

TOTAL  FUNDS 

so 

SO 

SO 

SO 

S925.000 

S925.000 

TOTAL  FUNDS 

S526.000 

SO 

so 

?r:~  dqq 

>: 

SSSi  BH 

TOBIN    BUILDING    REPAIRS 


LIH  CAMPUS 


LONG  ISLAND 


Renovation? 
and  Kejwir* 


PROJECT  DESCRIPTION 


INSTALL  FIRE  DOORS  IN  BASEMENT,  PAINT  CEILING,  AND  REPAIR 
FLOORING  AND  THIRD-FLOOR  SHOWER  ROOM. 


PROJECT  CRITERIA 

PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY,  IMPROVES  HEALTH  AND 
SAFETY 

DEPARTMENT 

HEALTH  AND  HOSPITALS  DEPARTMENT 

STATUS 

TO  BE  SCHEDULED 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

106,800 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S1 06,800 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 
SO 


106,800 
0 
0 
0 
0 
S1 06,800 


106,800 

0 

0 

0 

0 

0 

0 

0 

0 

0 

S106.800 

WINDOW    REPLACEMENTS 


BCH  CAMPUS 


Renovation* 
and  fojwir? 


PROJECT  DESCRIPTION 


INSTALL  NEW  WINDOWS  IN  THE  LAUNDRY  AND  DOWLING  BUILDINGS. 


PROJECT  CRITERIA 

PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 
SAFETY 

IMPROVES  HEALTH  AND 

DEPARTMENT 

HEALTH  AND  HOSPITALS  DEPARTMENT 

STATUS 

TO  BE  SCHEDULED 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                             EXISTING 
SOURCE                AUTHORIZATION 

TOTAL 
CAPITAL 

FY  94                FY  95-98                      FUND 

TOTAL 
NON  CITY               CAPITAL 
SOURCES                BUDGET 

CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


474,000 
0 
0 
0 
0 
S474.000 


0 
0 
0 
0 
0 

so 


0 

474,000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S474.000 

— 

474,000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S474.000 

FUEL  TANK  REPLACEMENTS  PHASE 


WEST  ROXBURY  MAINTENANCE  YARD 


VARIOUS  LOCATIONS 


PROJECT  DESCRIPTION 


INSTALL  GAS  LEAK  DETECTOR  SYSTEM  IN  BACK  BAY,  EAST  BOSTON. 
HYDE  PARK,  AND  MATTAPAN.  REPLACE  FUEL  TANKS  IN  STRESS  UNIT, 
MATTAPAN,  AND  A-7  IN  EAST  BOSTON. 


PROJECT  CRITERIA 


LEGAL  MANDATE,  PROMOTES  GOVERNMENT  EFFECTIVENESS 


DEPARTMENT 


POLICE  DEPARTMENT 


COMPLETION  DATE 


JANUARY  1995 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


40  MORRELL  STREET 


WEST ROXBURY 


PROJECT  DESCRIPTION 


REMOVE  AND  REPLACE  THREE  FUEL  'I'.tj 


PROJECT  CRITERIA 

MITIGATES  AN  ENVIRONMENTAL  HAZARD.  PRESERVES  AN  EXSTMG 

MUNICIPAL  FACILITY 

DEPARTMENT 

PUBUC  WORKS  DEPARTMENT 

STATUS 

TO  BE  SCHEDULED 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


TOTAL 

TOTAL 

TOTAL 

-;-«.. 

FUNDING 

EXISTING 

CAPITAL 

NON  CITY 

CAPITAL 

FUNDING 

EXISTING 

CAPTTAL 

NON  CITY 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-96 

FUND 

SOURCES 

nosEi 

CITY  CAPITAL 

907,000 

0 

0 

907,000 

— 

907.000 

CITY  CAPITAL 

346.200 

0 

0 

346.200 

— 

M  ::•: 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

: 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

: 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

S907.000 

SO 

so 

S907.000 

so 

S907.000 

TOTAL  FUNDS 

$346,200 

SO 

SO 

S346.200 

S) 

LONG    ISLAND    BRIDGE 


LONG    ISLAND    BRIDGE    PAINTING 


LONG  ISLAND 


PROJECT  DESCRIPTION 


BRIDGE  INSPECTION.  LIGHTING  IMPROVEMENTS,  EMBANKMENT 
STABILIZATION.  AND  STRUCTURAL  REPAIRS  TO  THE  BRIDGE. 


LONG  ISLAND 


PROJECT  DESCRIPTION 


DEVELOP  ENVIRONMENTALLY  SAFE  PROCEDURE  TO  REPAINT  BRIDGE. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY,  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY 

DEPARTMENT 

PUBLIC  FACILITIES  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

DECEMBER  1995 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


PROJECT  CRITERIA 


DEPARTMENT 


COMPLETION  DATE 


PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 


PUBLIC  FACILITIES  DEPARTMENT 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


TOTAL 

TOTAL 

TOTAL 

TOTAL 

FUNDING 

EXISTING 

CAPITAL 

NONCITY 

CAPITAL 

FUNDING 

EXISTING 

CAPITAL 

NONCITY 

CAPITAL 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

CITY  CAPITAL 

1,367,000 

0 

0 

1,367,000 

— 

1,367,000 

CITY  CAPITAL 

3,253,000 

0 

0 

3,253,000 

— 

3,253.000 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

SI, 367,000 

SO 

SO 

S1 .367,000 

so 

S1 ,367,000 

TOTAL  FUNDS 

S3.2S3.000 

SO 

so 

S3.253.000 

so 

53,253,000 

41     NEW    CHARDON    STREET 


BOSTON    CITY    HALL   ACCESS   IMPROVEMENTS 


41  NEW  CHARDON  STREET 


CENTRAL  BUSINESS  DISTRICT 


Ml/nici|«»/  tuiUl»u)j 


ONE  CITY  HALL  PLAZA 


CENTRAL  BUSINESS  DISTRICT 


PROJECT  DESCRIPTION 


DESIGN  FUNDS  FOR  GENERAL  RENOVATIONS  TO  THE  FACILITY. 


PROJECT  CRITERIA 


DEPARTMENT 


COMPLETION  DATE 


IMPROVES  HEALTH  AND  SAFETY 


REAL  PROPERTY  DEPARTMENT 


PROPOSED  NEW  PROJECT 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


PROJECT  DESCRIPTION 


RENOVATE  RESTROOUS  FOR  ACCESS  FOR  PEBSOMS I 
ON  FLOORS  SIX  THROUGH  NHE  AND  PERFORM  OTHER 
MODIFICATIONS. 


PROJECT  CRITERIA 

COMPLIANCE  WITH  ADA 

DEPARTMENT 

REAL  PROPERTY  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

JUNE  1996 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


TOTAL 

TOTAL 

TOTAL 

ram 

FUNDING 

EXISTING 

CAPITAL 

NON  CITY 

CAPITAL 

FUNDING 

EXISTING 

CAPITAL 

s:s  on 

BUHIM 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUME 

>r.=rr; 

9UDGEI 

CITY  CAPITAL 

0 

182.000 

0 

182,000 

— 

182.000 

CITY  CAPITAL 

730.000 

0 

0 

731  MO 

- 

-:<  :o: 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

: 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

: 

: 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

: 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

: 

TOTAL  FUNDS 

SO 

S1 82,000 

SO 

S1 82,000 

SO 

S1 82.000 

TOTAL  FUNDS 

$730,000 

so 

SO 

S730.000 

j: 

1 

BOSTON    CITY    HALL    ASBESTOS    REMOVAL 


ONE  CITY  HALL  PLAZA 


CENTRAL  BUSINESS  DISTRICT 


PROJECT  DESCRIPTION 


IDENTIFY  AND  REMOVE  ASBESTOS  FROM  ALL  PUBLIC  OFFICE  SPACES. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY 

DEPARTMENT 

REAL  PROPERTY  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

JUNE  1996 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


SOUTHAMPTON    STREET    MAINTENANCE    YARD 


112  SOUTHAMPTON  STREET 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


REMOVE  FOUR  IN-GROUND  FUEL  TANKS  AND  REPLACE  WITH  TWO  NEW 
GAS  AND  DIESEL  TANKS. 


MITIGATES  AN  ENVIRONMENTAL  HAZARD 


DEPARTMENT 


TRANSPORTATION  DEPARTMENT 


IN  CONSTRUCTION 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

CAPITAL 

NON  CITY 

CAPITAL 

FUNDING 

EXISTING 

CAPITAL 

NON 

:ity 

CAPITAL 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

CITY  CAPITAL 

9,053.000 

0 

0 

9,053,000 

— 

9,053,000 

CITY  CAPITAL 

611,000 

0 

0 

611.000 

- 

611,000 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

S9.053.000 

SO 

SO 

S9.053.000 

SO 

S9.053.000 

TOTAL  FUNDS 

S61 1,000 

SO 

so 

S61 1,000 

SO 

S61 1.000 

Government  Effectiveness 


risitor  Information  Center,  Boston  Common 


GOVERNMENT  EFFECTIVENESS 

Programs 

• 

Promote  a  tourist  information  and  City 

— . 

Goals 

marketing  strategy  to  attract  visitors  and 

consumers    with  a  focus  fin  ("(inslnirtion  nf 

Projects 

1'MI^IIIIIII^.      ,>  1  II  1     .  1      1  IH  11-^    ,  J  I  1     V   <  J  1  l.^ll    111   ll'^ll     HI 

a  new  Visitor  Information  Center  (VIC  I  and 

Uphold  high  standards  of  accessibility,  efficiency, 

enhanced  signage  for  the  Freedom  Trail. 

Municipal  Buildings 

and  competitiveness  for  Boston  in  the  delivery  of 

• 

Build  upon  the  recommendations  of  the 

Maintenance  Facilities 

City  services  and  the  protection  of  City  assets: 

Boston  Municipal  Access  Study  to  remove 

Printing  Equipment 

•       Promote  streamlined  City  service  delivery 

existing  barriers  in  City-owned  facilities  for 
improved  handicapped  accessibility. 

Tourist  Information 

and  consolidation  of  facilities  for  efficiency 

Archives  Systems 

and  economy. 

• 

Launch  the  City  Archives  Study  to  assess  the 
condition  of  important  public  documents  and 

Communications  Systems 

•      Protect  Boston's  extensive  investment  in  its 

develop  a  plan  for  appropriate  storage. 

ADA  Renovations 

municipal  buildings  through  ongoing  main- 

tenance, security,  and  repair. 

• 

Implement  a  schedule  of  repairs  and 
enhancements  for  Boston  City  Hall,  including 

•      Provide  safe  and  attractive  conditions  for 

a  plan  for  a  retail  and  information  center 

workers  and  visitors  in  public  buildings  to 

inside  the  building  to  welcome  visitors  and 

protect  the  lives  of  citizens  and  enhance  the 

tourists. 

City's  marketability. 

• 

Manage  a  program  of  major  improvements 

•      Encourage  energy  conservation  measures  in 

to  promote  energy  conservation  in  municipally 

public  buildings. 

owned  facilities. 
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GOVERNMENT  EFFECTIVENESS 


Overview 


Challenges 


Municipal  government  safeguards 
its  physical  and  human  assets.  To 
do  this  most  appropriately,  the  City 
must  adhere  to  the  following 
tenets: 

a       Operate  efficiently 

»       Communicate  effectively 

(        Preserve  history 

Boston's  capital  investment  plan 
is  an  important  tool  for  effective 
government.   Capital  repairs, 
energy  conservation  improve- 
ments, and  maintenance  programs 
will  result  in  improved  safety 
conditions,  decreased  operating 
costs,  and  ultimately  a  better 
municipal  service  delivery  system. 


The  City's  trusteeship  of  historical 
resources  is  a  particularly  important 
role.  Every  year,  more  than  three 
million  people  walk  the  Freedom 
Trail,  a  three-mile  hike  from  the 
Old  State  House  to  the  USS  Con- 
stitution. The  financing  of  en- 
hanced signage  along  the  Freedom 
Trail  in  the  1994  Capital  Plan  will 
not  only  create  a  more  accessible 
City  but  support  tourism  as  an 
important  sector  of  the  economy. 
The  construction  of  a  new  Visitor 
Information  Center  on  the  Boston 
Common  will  complement  the 
Freedom  Trail  improvements. 

The  renovations  in  Boston  City  Hall 
and  the  Uphams  Corner  Municipal 
Building  are  current  capital  projects 
that  are  key  to  more  efficient  de- 
livery of  government  services. 


The  City  of  Boston  has  presented 
itself  with  a  fundamental  challenge 
this  year:  How  can  City  government 
do  its  job  more  effectively? 

In  posing  this  challenge,  the  City 
administration  is  scrutinizing  and 
reorganizing  itself  structurally.  All 
City  departments  are  being  evalu- 
ated. New  ways  of  doing  business 
will  result. 

This  realignment  has  a  major  im- 
pact on  capital  investment  strate- 
gies. For  government  to  be  more 
efficient,  its  physical  infrastructure 
must  be  more  efficient,  adaptive, 


and  appropriately  located  to  deliver 
services.  A  facility  that  provides 
community  services  should  be 
located  at  a  central  point  within  the 
community. 

The  challenge  is  also  striking  the 
right  balance.  There  are  limited 
capital  resources  to  maintain  and 
enhance  the  infrastructure,  while 
the  desire  to  deliver  expanded  ser- 
vices always  seems  to  grow  stronger. 
Efficiency  and  innovation  can  be  a 
positive  outgrowth  of  this  balance. 


Project  Profiles 

Visitor  Informal  inn  ('.enter 
A  new  Visitor  Information  Center 
(VIC)  on  the  Boston  Common  is 
under  construction.  The  former 
Ranger  Station  has  been  moved  to 
an  easily  accessible  location  and 
renovated  to  match  a  new  adjoining 
facility.  This  new  center  is  an 
important  anchor  for  Boston 
tourism  and  a  welcome  addition  to 
the  historic  landscape  of  the  Boston 
Common. 

Freedom  Trail  Signage 
Boston's  Freedom  Trail  winds 
through  almost  three  centuries  of 
the  City's  colonial  and  revolutionary 
history.  A  painted  red  line  along 
the  sidewalks  of  Downtown,  the 
North  End,  and  Charlestown  leads 
people  from  one  historic  site  to 
another.  This  year's  plan  includes 
funding  to  make  the  trail  handi- 
capped accessible  and  to  provide 
enhanced  signage  for  Boston's 
visitors. 


Franklin  Park  Maintenance  Yard 
The  Franklin  Park  Maintenance 
Yard  contains  several  historic 
structures.   Used  primarily  for 
storage  purposes,  these  buildings 
have  fallen  into  disrepair.  They 
require  significant  renovations  to 
continue  providing  necessary  space 
for  the  Parks  Department,  and  to 
preserve  their  historic  integrity. 
This  year's  capital  plan  includes 
funds  to  renovate  die  hay  storage, 
carriage  house,  and  concrete 
buildings  in  the  maintenance  yard. 


77it*  ramp  into  this  building  has  opened  the  doorfc 

— Ethel  R.  Frieman.  Visitor  to  the  Veronics  8 


Americans  with  Disabilities  Act 
(ADA) 

The  City  is  committed  to  eliminat- 
ing structural  barriers  in  City-owned 
buildings  to  increase  access  for 
persons  with  disabilities.  Handi- 
capped access  is  now  a  component 
of  any  major  renovation  work  or 
new  construction  project.  Several 
projects  that  support  die  landmark 
Americans  with  Disabilities  Act  of 
1990  are  included  in  this  year's 
capital  plan. 


Boston  City  Hall 

Cirv  Hall  is  the  largest  municipal 
building  in  Boston.   Funding  has 
been  earmarked  in  the  1994  Capital 
Plan  to  make  it  operate  more 
efficiently.   Plans  are  also  unden*a% 
to  explore  design  alterm^es  to  the 
current  interior  pla/a  level  which 
would  include  retail  and  informa- 
tion kiosks  to  welcome  tourists* 
\isitors.  and  Gtj  residents. 


19S 


EMERGENCY    GENERATORS 


VARIOUS  LOCATIONS 


Moblk 

Generators 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


INSTALL  GENERATORS  IN  COMMUNITY  CENTERS  USED  AS  EMERGENCY 
SHELTERS. 


PROMOTES  GOVERNMENT  EFFECTIVENESS 


DEPARTMENT 


COMMUNITY  CENTERS 


TO  BE  SCHEDULED 


COMPLETION  DATE 


MAINTENANCE    BUILDING 


115  SOUTHAMPTON  STREET 


PROJECT  DESCRIPTION 


ADD  TWO  ACCESSIBLE  TOILETS  IN  BATHROOM. 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA 


DEPARTMENT 


FIRE  DEPARTMENT 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94                FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 

CAPrrAL 

BUDGET 

CITY  CAPITAL 

299,000 

0 

0 

299,000 

— 

299,000 

CITY  CAPITAL 

0 

51,900 

0 

51.900 

— 

51.900 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

S299.000 

SO 

SO 

S299.000 

so 

S299.000 

TOTAL  FUNDS 

SO 

S51.900 

SO 

S51.900 

SO 

S51.900 

196 

I 

I 

800    MHZ   TRUNKED    RADIO    SYSTEM    PHASE    I    AND 


VARIOUS  LOCATIONS 


CemnwiucoiuiH'i 


PROJECT  DESCRIPTION  PURCHASE  AND  INSTALL  FOUR  ADDITIONAL  CHANNELS  FOR  THE 

EXISTING  SYSTEM. 


BOSTON  CITY  HALL  COMMUNICATIONS 


ONE  CITY  HALL  PLAZA 


CENTRAL  BUSINESS  DISTRICT 


arc  £^.»"'<-_ 


PROJECT  DESCRIPTION 


MAKE  COMMUNICATIONS  MFRAb I HOL 1 1Mb 
UPGRADE  VOICE  AND  DATA 


PROJECT  CRITERIA 

PROMOTES  GOVERNMENT  EFFECTIVENESS 

PROJECT  CRITERIA 

PROMOTES  GOVERNMENT  EFFECTIVENESS 

DEPARTMENT 

MANAGEMENT  INFORMATION  SYSTEMS 

DEPARTMENT 

MANAGEMENT  INFORMATION  SYSTEMS 

STATUS 

ONGOING  PROGRAM 

STATUS 

TO  BE  SCHEDULED 

COMPLETION  DATE 

DECEMBER  1994 

COMPLETION  DATE 

'.A 

PROPOSED  FINANCING  AND 

APPROPRIATIONS 

FY  94               FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                            EXISTING 

SOURCE               AUTHORIZATION                     FY  94              FY  95-96 

TOTAL 
CAPITAL 

mm  :  n 

90URCCS 

FUNDING                           EXISTING 
SOURCE               AUTHORIZATION 

TOT*L 

win 

CITY  CAPITAL 

1,225.000 

0                            0 

1.225.000 

— 

1,225.000 

CITY  CAPITAL                                 0 

273.700                         0 

273  ras 

- 

:~:  m 

STATE 

0 

0                            0 

0 

0 

0 

STATE                                               0 

0                         0 

0 

0 

: 

FEDERAL 

0 

0                            0 

0 

0 

0 

FEDERAL                                         0 

0                         0 

0 

0 

1 

TRUST  FUND 

0 

0                            0 

0 

0 

0 

TRUST  FUND                                   0 

0                         0 

0 

0 

: 

OTHER 

0 

0                            0 

0 

0 

0 

OTHER                                              0 

0                         0 

0 

0 

: 

TOTAL  FUNDS 

S1 .225,000 

SO                         SO 

S1 ,225.000 

so 

S1 .225.000 

TOTAL  FUNDS                              SO 

$273,700                        St 

S273.700 

s-: 

H7J  -:■: 

I 

197 

BACK    BAY    MAINTENANCE    BUILDING 


Fj?noVa+><">5 


PROJECT  DESCRIPTION 


PERFORM  CRITICAL  REPAIRS  TO  ROOF.  MASONRY,  WINDOWS,  AND 
DOORS;  REBUILD  STAIRWAY;  INSTALL  ACCESS  IMPROVEMENTS; 
UPGRADE  ELECTRICAL  AND  FIRE  ALARMS. 


PROJECT  CRITERIA 


IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY 


COURAGEOUS    SAILING    CENTER,    PIER    4 


CHARLESTOWN  NAVY  YARD 


CHARLESTOWN 


Rj?nova+ii">5 


PROJECT  DESCRIPTION 


RESTORE  REPAIR  SHOP  ON  PIER  4.  REPLACE  DOORS.  WINDOWS.  AND 
ROOF. 


PROJECT  CRITERIA 


SUPPORTS  ECONOMIC  DEVELOPMENT.  PRESERVES  AN  EXISTING 
MUNICIPAL  FACILITY.  PROMOTES  GOVERNMENT  EFFECTIVENESS 


DEPARTMENT 

PARKS  AND  RECREATION  DEPARTMENT 

DEPARTMENT 

PARKS  AND  RECREATION  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

STATUS 

PROPOSED  NEW  PROJECT 

COMPLETION  DATE 

JUNE  1994 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94                FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

FUNDING                           EXISTING 
SOURCE                AUTHORIZATION 

FY  94               FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 

CAPrrAL 

BUDGET 

CITY  CAPITAL 

579,000 

0 

0 

579,000 

- 

579,000 

CITY  CAPITAL 

0 

86.300 

0 

86.300 

— 

86.300 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

S579.000 

SO 

so 

S579.000 

so 

S579.000 

TOTAL  FUNDS 

SO 

$86,300 

so 

S86.300 

so 

S86.300 
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FRANKLIN  PARK  GREENHOUSES  PHASE 


FRANKLIN  PARK 


PROJECT  DESCRIPTION 


DEMOLISH  AND  REMOVE  ABANDONED  AND  DETERIORATED 
GREENHOUSES,  REPLACE  BOILER  AND  DOORS,  AND  PAINT  INTERIORS. 


PROJECT  CRITERIA 


IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


COMPLETION  DATE 


JANUARY  1995 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

165,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S165.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


0  165,000 

0  0 

0  0 

0  0 

0  0 

SO  S165.000 


— 

165.000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S165.000 

FRANKLIN    PARK    MAINTENANCE   FACILITY   PHASE   II 


FRANKLIN  PARK 


PROJECT  DESCRIPTION 


CONTINUE  CRITICAL  REPAIRS  TO  HEATWG  AM) 
ROOF.  DOORS.  AND  WINDOWS- 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY.  COMPUAMCE  WfTH  ADA.  PRESERVES 
AN  EXISTING  MUNICIPAL  FAC1UTY 

DEPARTMENT 

PARKS  AND  RECREATION  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

APRIL  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

1,220,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S1 ,220.000 

TOTAl 

=  .  ■■:  ;:.  =  :;; 


-:-i. 

:^-*_ 


0 
o 
o 
o 
o 
so 


■  :::  BOO 
o 
o 

D 
0 


<;       >•  :;:  :•;•; 


o 
o 

0 
0 


: 

: 

: 

51  ;::  M 


•« 


FRANKLIN    PARK    MAINTENANCE    FACILITY    PHASE 


FRANKLIN  PARK 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


REPLACE  WINDOWS.  CAULK  FRAMES.  INSTALL  EXTERIOR  EGRESS 
DOORS  ON  ADMINISTRATION  BUILDING.  AND  REPAIR  NEW  WINDOWS  ON 
GARAGE. 


IMPROVES  HEALTH  AND  SAFETY,  COMPLIANCE  WITH  ADA.  PRESERVES 
AN  EXISTING  MUNICIPAL  FACILITY 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


COMPLETION  DATE 


JANUARY  1995 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

518.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S51 8.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 

so 


518.000 
0 
0 
0 
0 
S518.000 


518.000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

S51 8.000 

FRANKLIN    PARK    MAINTENANCE    FACILITY    PHASE    IV 


FRANKLIN  PARK 


tenoVAtii>"5 
W  Kepi  i  r* 


PROJECT  DESCRIPTION 


DEMOLISH  GREENHOUSE.  INSTALL  HEATING  IN  WELDERS  AREA.  AND 
REPLACE  DOORS  IN  STORAGE  AREA  AND  GARAGE  WINDOWS. 


PROJECT  CRITERIA 


DEPARTMENT 


IMPROVES  HEALTH  AND  SAFETY,  COMPLIANCE  WITH  ADA.  PRESERVES 
AN  EXISTING  MUNICIPAL  FACIUTY 

PARKS  AND  RECREATION  DEPARTMENT 


TO  BE  SCHEDULED 


COMPLETION  DATE 


JANUARY  1996 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

433.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S433.000 

TOTAL 

TOTAL 

CAPITAL 

NON  CITY 

CAPITAL 

r94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

0 

0 

433.000 

— 

433.000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

so 

SO 

S433.000 

SO 

S433.000 

FRANKLIN  PARK  MAINTENANCE  YARD 


FRANKLIN  PARK 


TD — LTJ- 

^AinT*n«rtce. 
f-acilititS 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


DEPARTMENT 


EXTERIOR  REPAIRS  FOR  ADEQUATE  GOLF  CART  STORAGE  AREA  ROOF 
AND  PARAPETS.  CONCRETE  REPAIRS.  MASONRY  REPAIRS.  WINDOW 
REPLACEMENT. 


PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY.  PROMOTES 
GOVERNMENT  EFFECTIVENESS 


PARKS  AND  RECREATION  DEPARTMENT 


STATUS 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


FRANKLIN  PARK  MAINTENANCE  YARD  -  CARRIAGE  HOUSE 


FRANKLIN  PARK 


ROXBURY 


■ 


PROJECT  DESCRIPTION 


STORAGE  BUILDING  STRUCTURAl.  REPJUR. 
DOORS.  AND  INTERIOR  STORAGE  SPACE. 


SECURE  ='..£.:-=    •.£« 


PROJECT  CRITERIA 


PRESERVES  AN  EXISTING  yUMCPAL  FACftJTY. 
GOVERNMENT  EFFECTIVENESS 


DEPARTMENT 


PARKS  AND  RECREATION  DEPiRTVE'.- 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 
CAPITAL 
BUDGET 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                           EXISTING 

SOURCE               AUTHORIZATION                     FY  94               ^  JS-W 

TOTAL 
CAPITAL 

FUND 

MMCfTT 
SOURCES 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

CMtm 

= .  DGEl 

CITY  CAPITAL 

0 

575,000 

0 

575.000 

— 

575,000 

CITY  CAPITAL 

0 

158.100 

0 

1 58.100 

— 

•  >j  ■  ■ 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

: 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

1 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

SO 

S575.000 

SO 

S575.000 

so 

S575.000 

TOTAL  FUNDS 

SO 

SI  58.100 

SO 

ST  58.100 

51 

519  ■  H 
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FRANKLIN  PARK  MAINTENANCE  YARD  -  TRADES  STORAGE 


FRANKLIN  PARK 


Renovation? 


PROJECT  DESCRIPTION 


PROVIDE  ELECTRICAL.  HEATING,  AND  PLUMBING  IMPROVEMENTS. 


PROJECT  CRITERIA 


PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY,  PROMOTES 
GOVERNMENT  EFFECTIVENESS,  IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 

CAPITAL 

FUND 

NONCITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 

0 

71.900 

0 

71.900 

— 

71,900 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

SO 

S71.900 

SO 

S71.900 

SO 

S71.900 

202 
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1 

FRANKLIN    PARK    STORAGE 


FRANKLIN  PARK 


PROJECT  DESCRIPTION 


DEMOLISH  STABLE  STORAGE  BUILDING.  INSTALL  METAL  STORAGE 
SHED.  AND  RENOVATE  COURTYARD  BUILDING. 


PROJECT  CRITERIA 


DEPARTMENT 


IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY 


PARKS  AND  RECREATION  DEPARTMENT 


IN  CONSTRUCTION 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

62.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S62.000 

0 
0 
0 
0 
0 
SO 


0 

0 
0 
0 
0 

so 


TOTAL 

TOTAL 

CAPITAL 

NONCITY 

CAPITAL 

FUND 

SOURCES 

BUDGET 

62.000 

— 

62.000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

S62.000 

so 

S62.000 

PUBLIC    GARDEN    TOOL    HOUStf 


PUBLIC  GARDEN 


CENTRAL  BUSINESS  DISTRICT 


aruk  K,«fwir? 


PROJECT  DESCRIPTION 


REPLACE  GUTTERS,  EXTERIOR  LIGHTING,  AND  DOORS;   INSTALL 
FENCING;  PAINT  INTERIOR. 


VISITOR    INFORMATION    CENTER 


TREMONT  STREET 


CENTRAL  BUSINESS  DISTRICT 


PROJECT  DESCRIPTION  CONSTRUCT  NEW  VISITOR  MFORMATON CENTER OM BOSTON 


PROJECT  CRITERIA 

PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 

IMPROVES  HEALTH  AND 

PROJECT  CRITERIA 

SUPPORTS  ECONOMIC  DEVELOPMENT  PRESERVES  AN  EXSTMG 

SAFETY.  PROMOTES  GOVERNMENT  EFFECTIVENESS 

MUNICIPAL  FACILITY.  PROMOTES  GOVERNMENT  EFFECTIVENESS 

DEPARTMENT 

PARKS  AND  RECREATION  DEPARTMENT 

DEPARTMENT 

PARKS  AND  RECREATION  DEPARTMENT 

STATUS 

IN  DESIGN 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

OCTOBER  1994 

COMPLETION 

DATE 

AUGUST  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                           EXISTING 
SOURCE                 AUTHORIZATION 

FY  94               FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94               FY  95-98 

TOTAL 
CAPITAL 

fund 

•.:•.  cm 

TOTAL 
BJOGE1 

CITY  CAPITAL 

45,000 

0 

0 

45,000 

— 

45,000 

CITY  CAPITAL 

1.412.000 

0                            0 

1.412.000 

- 

. 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0                            0 

0 

: 

: 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0                            0 

0 

0 

: 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0                         0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0                         0 

0 

: 

: 

TOTAL  FUNDS 

S45.000 

SO 

SO 

S45.000 

SO 

$45,000 

TOTAL  FUNDS 

$1 .41 2.000 

SO                       SO 

S1.412.000 

sc 

Sl  4 12.000 

1 
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PRINTING    PLANT    ACCESS    IMPROVEMENTS 


174  NORTH  STREET 


NORTH  END 


PROJECT  DESCRIPTION 


IMPROVE  ACCESS  FOR  PERSONS  WITH  DISABILITIES. 


PROJECT  CRITERIA 

COMPLIANCE  WITH  ADA 

DEPARTMENT 

PRINTING  DEPARTMENT 

STATUS 

PLANNING  STUDY 

COMPLETION  DATE 

JANUARY  1996 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

318.700 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S31 8.700 

TOTAL  TOTAL 

CAPITAL  NON  CfTY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 

so 


0 
0 
0 
0 
0 

so 


318.700 
0 
0 
0 
0 
S31 8.700 


0 
0 
0 
0 
SO 


318.700 
0 
0 
0 
0 
S31 8.700 


PRINTING    PLANT    EQUIPMENT 


174  NORTH  STREET 


NORTH  END 


-petter5vslwi5 
andEai/iftnenT' 


PROJECT  DESCRIPTION 


PURCHASE  PRINTING  EQUIPMENT. 


PROJECT  CRITERIA 


PROMOTES  GOVERNMENT  EFFECTIVENESS 


DEPARTMENT 


PRINTING  DEPARTMENT 


ONGOING  PROGRAM 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


32.500 
0 
0 
0 
0 
S32.500 


TOTAL 

TOTAL 

CAPITAL 

NONCtTY 

CAPITAL 

94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

0 

0 

32.500 

— 

32.500 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

so 

SO 

S32.500 

so 

S32.5O0 

ALFORD    STREET    BRIDGE    HOUSE 


CENTRAL    MAINTENANCE    FACILITY 


ALFORD  STREET 


CHARLESTOWN 


R.enovati<">5 
W  Kepi  i  n 


PROJECT  DESCRIPTION 


REPLACE  ROOF  AND  INSTALL  A  SANITARY  SEWER  TIE-IN  TO  THE  BRIDGE 
HOUSE. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY 
FACILITY 

PRESERVES  AN  EXISTING  MUNICIPAL 

DEPARTMENT 

PUBLIC  WORKS  DEPARTMENT 

STATUS 

PROPOSED  NEW  PROJECT 

COMPLETION  DATE 

OCTOBER  1996 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                            EXISTING 
SOURCE               AUTHORIZATION 

FY  94               FY  95-98 

TOTAL                                               TOTAL 

CAPITAL             NON  CITY               CAPITAL 

FUND            SOURCES               BUDGET 

CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


0 
0 
0 
0 
0 
SO 


105.000 
0 
0 
0 
0 
$105,000 


0 
0 
0 
0 
0 
SO 


105,000 
0 
0 
0 
0 
S1 05,000 


0 
0 
0 
0 
SO 


105,000 
0 
0 
0 
0 
S105.000 


400  FRONTAGE  ROAD 


F»t£ 


PROJECT  DESCRIPTION 


COMPLETE  ENGINEERING  ANALYSIS  OF  FACSJTY    REPAA  bllfcMUM 
RAMPS   CONCRETE  SLAB  BEAMS.  CURBS.  AND  WALLS    REPLACE 
EXPANSION  JOINTS  ANO  F1REPRCOFWG.  ROOF .  AND  TEMPERATURE 
CONTROLS. 


PROJECT  CRITERIA 


PRESERVES  AN  EXISTING  UUMCPAL  FACUTY 


DEPARTMENT 


PUBLIC  WORKS  DEPARTMENT 


M  construc-  ;•. 


COMPLETION  DATE 


OCTOBER  1995 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


•. :  -. :  n 


NOGS 


CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


3.307,000 
0 
0 
0 
0 
S3.307.000 


0 
0 
0 
0 
0 

so 


0 
0 
0 

e 

0 

so 


:■  :■;-  :•:•: 
o 
o 
o 
o 

S3  307  DM 
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EAST    BOSTON    MAINTENANCE    YARD 


320  EAST  EAGLE  STREET 


EAST  BOSTON 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


DEPARTMENT 


CONSTRUCT  BUILDING  WITH  ADMINISTRATIVE  AREA,  SALT  AND  VEHICLE 
STORAGE  SPACE.  AND  AMBULANCE  BAY. 


IMPROVES  HEALTH  AND  SAFETY.  PROMOTES  GOVERNMENT 
EFFECTIVENESS 


PUBLIC  WORKS  DEPARTMENT 


COMPLETION  DATE 


FACILITY    RELOCATION    STUDY 


VARIOUS  LOCATIONS 


5„lT-5h-e45 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


DEPARTMENT 


SITING  SURVEY  FOR  10-TON  DOWNTOWN  SALT  STORAGE  FACILITY  AND 
RELOCATION  OF  OTHER  MUNICIPAL  FACILITIES. 


PROMOTES  GOVERNMENT  EFFECTIVENESS.  MITIGATES  AN 
ENVIRONMENTAL  HAZARD.  IMPROVES  HEALTH  AND  SAFETY 


PUBLIC  WORKS  DEPARTMENT 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 

2,175,000 

0 

0 

2,175.000 

— 

2,175,000 

CITY  CAPITAL 

0 

250,000 

0 

250.000 

— 

250.000 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

S2.175.000 

SO 

SO 

S2,1 75,000 

SO 

S2.1 75,000 

TOTAL  FUNDS 

SO 

S250.000 

SO 

S250.000 

so 

S250.000 
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FOREST    HILLS    MAINTENANCE    YARD 


327  FOREST  HILLS  STREET 


JAMAICA  PLAIN 


\      / 


■Petter5ystw>i5 


PROJECT  DESCRIPTION 


UNDERTAKE  AN  ANALYSIS  OF  EXISTING  PUBLIC  WORKS  DEPARTMENT 
OPERATION  AND  SPACE  REQUIREMENTS. 


PROJECT  CRITERIA 

PROMOTES  GOVERNMENT  EFFECTIVENESS 

DEPARTMENT 

PUBLIC  WORKS  DEPARTMENT 

STATUS 

PLANNING  STUDY 

COMPLETION  DATE 

APRIL  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


GIBSON    STREET    MAINTENANCE    YARD 


58  GIBSON  STREET 


DORCHESTER 


PROJECT  DESCRIPTION 


CONSTRUCT  A  ONE-BAY  AMBULANCE  GARAGE.  SALT  SHED.  I 
PUBUC  WORKS  DEPARTMENT  MAJHTENANCE  BUUMGS- 


PROJECT  CRITERIA 


PROMOTES  GOVERNMENT  EFFECTIVENESS. 
SAFETY 


V==;.£S  HEALTH  MM 


DEPARTMENT 


PUBUC  WORKS  DEPARTMENT 


IN  CONSTRUCTION 


COMPLETION  DATE 


OCTOBER  1994 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


TOTAL 

TOTAL 

■ ;  ■  i  - 

TOTAL 

FUNDING 

EXISTING 

CAPITAL 

NON  CITY 

CAPrrAL 

FUNDING 

EXISTING 

CAPITAL 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-96 

-_sr 

s-:.=r=s 

9UOGET 

CITY  CAPITAL 

20,000 

0 

0 

20,000 

- 

20.000 

CITY  CAPITAL 

1.982.000 

0 

0 

1.9S2.000 

— 

•  an  M 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

: 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

: 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

: 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

: 

TOTAL  FUNDS 

S20.000 

SO 

SO 

S20.000 

SO 

S20.000 

TOTAL  FUNDS 

SI  .982.000 

SO 

so 

SI  .982.000 

so 

s-  J=:  :■:•: 

HANCOCK    STREET    MAINTENANCE    YARD 


170  HANCOCK  STREET 


DORCHESTER 


PROJECT  DESCRIPTION 


DEMOLISH  ABANDONED  BUILDING.  REPAIR  MASONRY  ON  EXISTING 
FACIUTY.  IMPROVE  DRAINAGE  SYSTEM.  AND  PERFORM  OTHER  SITE 
IMPROVEMENTS.  CONSTRUCT  SALT  SHED. 


MATERIALS    RECYCLING    FACILITY 


VARIOUS  LOCATIONS 


and  £ji/ipmenT 


PROJECT  DESCRIPTION 


CONSTRUCT  A  NEW  MATERIALS  RECYCUNG  FACILITY.  STATE 
CONSTRUCTION  FUNDING  ANTICIPATED. 


PROJECT  CRITERIA 

PROMOTES  GOVERNMENT  EFFECTIVENESS.  PRESERVES  AN  EXISTING 
MUNICIPAL  FACIUTY 

DEPARTMENT 

PUBUC  WORKS  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

JANUARY  1996 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


-.'.:  '.3 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

1.376.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S1 .376,000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 

0 
0 
0 
0 

so 


0 
0 

0 
0 

0 

so 


1.376.000 
0 
0 
0 
0 
S1. 376.000 


1,376.000 

0 

0 

0 

0 

0 

0 

0 

0 

,0 

S1 .376.000 

PROJECT  CRITERIA 


PROMOTES  GOVERNMENT  EFFECTIVENESS.  MITIGATES  AN 
ENVIRONMENTAL  HAZARD,  SUPPORTS  ECONOMIC  DEVELOPMENT 


DEPARTMENT 


PUBUC  WORKS  DEPARTMENT 


PLANNING  STUDY 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

0 

STATE 

3.700.000 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S3.700.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 

so 


0 
0 
0 
0 
0 

so 


0 
3.700.000 
0 
0 
0 
S3.700.000 


— 

0 

0 

3.700,000 

0 

0 

0 

0 

0 

0 

so 

S3.700.000 

MCARDLE    BRIDGE    HOUSE 


ROXBURY   MAINTENANCE   YARD 


MERIDIAN  STREET 


EAST  BOSTON 


tenuva+i°r>5 


PROJECT  DESCRIPTION 


INSTALL  SANITARY  SEWER  TIE-IN  TO  BRIDGE  HOUSE 


PROJECT  CRITERIA 


IMPROVES  HEALTH  AND  SAFETY,  MITIGATES  AN  ENVIRONMENTAL 
HAZARD.  PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 


DEPARTMENT 


PUBLIC  WORKS  DEPARTMENT 


STATUS 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 

TOTAL 

FUNDING 

EXISTING 

CAPITAL 

NONCITY 

CAPrrAL 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

CITY  CAPITAL 

0 

1 1 5.000 

0 

115.000 

— 

115.000 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

SO 

S1 15,000 

SO 

S1 15,000 

so 

S1 15.000 

280  HIGHLAND  STREET 


PROJECT  DESCRIPTION  RENOVATE  ROOF  AMD  CTCOWS.  DBIOUSH  ABAMDOMEP  BUtX— 8S. 

AND  INSTALL  NEW  FENCMG  AND  FUEL  PUMPS 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AM)  SAFETY.  PROMOTES  GOVLTtMMCVT 
EFFECTIVENESS 

DEPARTMENT 

PUBLIC  WORKS  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

APRIL  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

1.180.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

SI  .180.000 

IUIM 

CAPITAL  NONCITY 

FUND  SOURCES 


0 
0 
0 
0 
0 

>: 


g 

•  • m  :•:•: 

0 

0 

0 

0 

0 

0 

0 

0 

s: 

si  in  m 

0 

: 
o 
o 


SALT    SHEDS 


VARIOUS  LOCATIONS 


PROJECT  DESCRIPTION 


CONSTRUCT  SALT  STORAGE  SHEDS  AT  VARIOUS  PWD  YARDS. 


PROJECT  CRITERIA 

PROMOTES  GOVERNMENT  EFFECTIVENESS.  LEGAL  MANDATE 

DEPARTMENT 

PUBLIC  WORKS  DEPARTMENT 

STATUS 

ONGOING  PROGRAM 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

1 ,787,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S1 .787.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 

so 


0 
0 
0 
0 
0 

so 


1.787,000 
0 
0 
0 
0 
S1 ,787.000 


1.787,000 
0 
0 
0 
0 


SO         S1 ,787,000 


SOUTH    BOSTON    MAINTENANCE    YARD 


174  WEST  SECOND  STREET 


SOUTH  BOSTON 


unir 

MAin*reiAH4t 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


DEPARTMENT 


PERFORM  GENERAL  REPAIRS:  RENOVATE  ROOF,  WINDOWS.  AND 
DOORS;  UPGRADE  ELECTRICAL  AND  HEATING  SYSTEM:  MAKE  FACILrTY 
ACCESSIBLE  FOR  PERSONS  WITH  DISABILITIES. 


PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY.  PROMOTES 
GOVERNMENT  EFFECTIVENESS 


PUBLIC  WORKS  DEPARTMENT 


TO  BE  SCHEDULED 


COMPLETION  DATE 


NOVEMBER  1995 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

224.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S224.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 

so 


224,000 
0 
0 
0 
0 
S224.000 


— 

224.000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S224.000 

26    COURT    STREET 


26  COURT  STREET 


CENTRAL  BUSINESS  DISTRICT 


tenova+i<">5 
W  Repair* 


PROJECT  DESCRIPTION 


COMPLETE  GENERAL  RENOVATIONS  INCLUDING  HVAC  AND  ELECTRICAL 
IMPROVEMENTS.  WINDOW  REPAIRS.  AND  ELEVATOR  REPAIRS. 


ARCHIVES    AND    RECORDS    MANAGEMENT    CENTER 


30  MILSTONE  ROAD 


HYDE  PARK 


And   RffK.r* 


PROJECT  DESCRIPTION 


REPLACE  ROOF  AND  SOME  FLASMHG  WINDOWS  ANO  S£Cy=*~> 
SCREENS.  HEATING  SYSTEM.  REMOVE  ASBESTOS. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY,  PROMOTES  GOVERNMENT 

PROJECT  CRITERIA 

PRESERVES  AN  EX1STWG  VUMCFAL  FAOUTY 

EFFECTIVENESS,  COMPLIANCE  WITH  ADA 

DEPARTMENT 

PUBLIC  FACILITIES  DEPARTMENT 

DEPARTMENT 

PUBUC  FACILITIES  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

STATUS 

PROPOSED  NEW  PROJECT 

COMPLETION  DATE 

JUNE  1995 

COMPLETION  DATE 

NA 

PROPOSED  FIN 

ANCING  AND 

EXISTING 
JTHORIZATION 

APPROPRIATIONS 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                           EXISTING 

SOURCE               AUTHORIZATION                     FY  94               FY  95-88 

TOTAL 

HON  CITY 

FUNDING 
SOURCE              A 

FY  94               FY  95-98 

TOTAL 
CMH 
BUDGET 

CITY  CAPITAL 

4,279,000 

0 

0 

4,279,000 

— 

4,279,000 

CITY  CAPrTAL                                 0 

447.900 

0 

4«  m 

— 

STATE 

0 

0 

0 

0 

0 

0 

STATE                                               0 

0 

0 

0 

0 

1 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL                                         0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND                                       0 

0 

0 

0 

0 

: 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER                                              0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

34,279.000 

SO 

SO 

$4,279,000 

SO 

S4.279.000 

TOTAL  FUNDS                               SO 

S447.900 

SO 

5-^-  900 

so 

211 

ARCHIVES  AND  RECORDS  MANAGEMENT  CENTER  STUDY 


VARIOUS  LOCATIONS 


AMesjmtnt* 


PROJECT  DESCRIPTION 


CONDUCT  FACILITY  STUDY  TO  SITE  ARCHIVES  AND  RECORDS  CENTER. 


PROJECT  CRITERIA 


PROMOTES  GOVERNMENT  EFFECTIVENESS 


DEPARTMENT 


PUBLIC  FACILITIES  DEPARTMENT 


PLANNING  STUDY 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


CITY  CAPITAL 

125.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S1 25.000 

TOTAL 

TOTAL 

CAPITAL 

NONCITY 

CAPITAL 

94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

0 

0 

125,000 

- 

125,000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

so 

SO 

SI  25,000 

SO 

S1 25.000 

152    NORTH    STREET 


152  NORTH  STREET 


NORTH  END 


■&etttr5vsiw^ 

arti  EauiprnenT' 


PROJECT  DESCRIPTION 


UPGRADE  THE  ELECTRICAL  SYSTEM  AND  IMPROVE  ACCESS  TO  THE 
BUILDING. 


PROJECT  CRITERIA 

COMPLIANCE  WITH  ADA.  IMPROVES  HEALTH  AND  SAFETY.  PRESERVES 
AN  EXISTING  MUNICIPAL  FACILITY 

DEPARTMENT 

REAL  PROPERTY  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

JULY  1996 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                             EXISTING 
SOURCE               AUTHORIZATION 

TOTAL                                              TOTAL 

CAPITAL              NON  CITY               CAPITAL 

FY  94               FY  95-98                      FUND             SOURCES                BUDGET 

CITY  CAPITAL 

658,600 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S658.600 

0 
0 
0 
0 
0 
SO 


0 

658,600 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

S658.600 

— 

658.600 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

S658.600 

20    CHURCH    STREET 


20  CHURCH  STREET 


SOUTH  END 


Innovation} 
and  Refwir? 


PROJECT  DESCRIPTION 


RENOVATE  EXTERIOR.  UPGRADE  BUILDING  SYSTEMS,  AND  PROVIDE 
ACCESS  FOR  PERSONS  WITH  DISABILITIES. 


PROJECT  CRITERIA                       COMPLIANCE  WITH  ADA,  IMPROVES  HEALTH  AND  SAFETY 

DEPARTMENT                                 REAL  PROPERTY  DEPARTMENT 

STATUS                                                 IN  DESIGN 

COMPLETION  DATE                      JULY  1996 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 
FUNDING                            EXISTING                                                                         CAPITAL             NON  CITY 
SOURCE               AUTHORIZATION                     FY  94               FY  95-98                    FUND            SOURCES 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 

1,018,000 

519,100 

STATE 

0 

0 

FEDERAL 

0 

0 

TRUST  FUND 

0 

0 

OTHER 

0 

0 

TOTAL  FUNDS 

1,018.000 

S519.100 

0 

1,537,100 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

81,537,100 

1.537.100 

0 

0 

0 

0 

0 

0 

0 

0 

0 

S1 ,537.100 

AUTOMATIC   SPRINKLER    SYSTEMS 


VARIOUS  LOCATIONS 


CITYWIDE 


PROJECT  DESCRIPTION 


INSTALL  AUTOMATIC  SPRINKLER  SYSTEMS  AT  VAWMJS  STTES 


PROJECT  CRITERIA 


IMPROVES  HEALTH  AND  SAFETY.  LEGAL  UAMMTE 


DEPARTMENT 


REAL  PROPERTY  DEPARTMENT 


TO  BE  SCHEDULED 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

11.533.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S1 1,533.000 

FUNO  SOURCES 


-.-•I. 


0 
0 
0 
0 
0 

so 


0  11.533.000 

0  0 

0  0 
0 

0  0 

SO  S11.S33.000 


—  11-S33000 

0  0 

0  0 

0  0 

0  0 

SO  S11.533.00C 

1 


BOSTON    BUSINESS    SCHOOL 


BOSTON    CITY    HALL    AIR    HANDLING    SYSTEM 


989  COUUONWEALTH  AVENUE 


ONE  CITY  HALL  PLAZA 


S„5"\:=  ;-"'. 


pro^ec-  r=s:=  ption 


=e=_;ee  =  :z-  i'.r  _=g=a:e  f.  ac  svs~ev 


:  =  ',-=-.  5L/S  '.  =  53  Z  S"  C" 


'\     /- 


anciEauifmenT 


PROJECT  DESCRIPTION 


INSTALL  A  NEW  AIR  HANDLER. 


PROJECT  CRITERIA                     ==ESE= .  ES  V.  EX  S~ 

\G  UUK1CIPAL  FACILITY 

PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY 
FACILITY 

==e=e=.es  --.  e>  s"  ■.:  • 

umaPAL 

DEPARTMENT                                   REAL  PROPERTY  DEPARTMENT 

DEPARTMENT 

REAL  PROPERTY  DEPARTMENT 

STATUS 

'.  EE5  3S 

STATUS 

IN  DESIGN 

COMPLETION  DATE                     :  =  :  =  ','  =  =  =-?=-: 

COMPLETION 

DATE 

NA 

PROPOSED 

FINANCING  AND  APPROPRIATIONS 

ES5TMG 

~-~-Z-  Z-~Z'.                      FYM                FY95-9S 

TOTAL 
---  --- 

--■■-. 

;:.=:e; 

------ 

CAPITAL 
BUDGET 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

e:_"e 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FYW               FY95-9S 

TOTAL 

CAPITAL 

FUND 

NONCTTY 

SOURCES 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 

500.000                           0 

0 

500.000 

— 

500.000 

: ~  :-= -;. 

230.000 

0 

0 

230.000 

— 

230.000 

E-l— 

0                         0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0                         0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

~.~-.:z 

0                         0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

:~-e= 

0                         0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

S500.000                       SO 

so 

S500.000 

so 

S500.000 

TOTAL  FUNDS 

S230.000 

so 

so 

S230.000 

so 

S230.000 

BOSTON    CITY    HALL    CHILLER    MAINTENANCE 


BOSTON    CITY    HALL    CONCRETE    REPAIRS 


ONE  CITY  HALL  PLAZA 


CENTRAL  BUSINESS  DISTRICT 


-fetter  5  ptw>t5 
0x6,  Equipment- 


PROJECT  DESCRIPTION 


INSTALL  CONTROLS  ON  COOLING  TOWERS.  MAINTENANCE  ON  CHILLER. 


ONE  CITY  HALL  PLAZA 


CaiTRM  BUS  NESS  D  5'=  ' " 


. 


PROJECT  DESCRIPTION 


'.  =  =  =  :-  "=.:-.  =  ;.  .-    -  ,\  -    \-    ■  -  - 


PROJECT  CRITERIA 


PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 


PROJECT  CRITERIA 


PRESERVES  4.S  EXS— V3  l/.N  "»_  =C.-' 


DEPARTMENT 


COMPLETION  DATE 


REAL  PROPERTY  DEPARTMENT 


PROPOSED  NEW  PROJECT 


DEPARTMENT 


=  Ei_=  =  :  =  E  =  -    :-:  = 


-:  5E ;:-=:_ .;: 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 
CAPITAL 

FUND 

NONCTTY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

FUNDING 
SOURCE 

AUTHORIZATION 

FY  94 

FY  35-36 

Fan 

S0CACE5 

am 

CITY  CAPITAL 

217.100 

0 

0 

217.100 

— 

217.100 

CITY  CAPITAL 

374.000 

0 

0 

- 

:-;  xv 

STATE 

0 

0 

0 

0 

0 

0 

3-i— 

0 

0 

0 

: 

■ 

1 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

: 

: 

: 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

: 

i 

1 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

a 

0 

• 

; 

TOTAL  FUNDS 

S217.100 

so 

SO 

S217.100 

SO 

S217.100 

TOTAL  FUNDS 

S374.000 

SO 

s: 

■ 

sc 

_-■  = 

BOSTON    CITY    HALL    ELECTRICAL    IMPROVEMENTS 


ONE  CITY  HALL  PLAZA 


CENTRAL  BUSINESS  DISTRICT 


-fletter5vstem5 
andEfli/iprnenT 


PROJECT  DESCRIPTION 


REPLACE  WIRING  THROUGHOUT  CITY  HALL.  UPGRADE  ELECTRICAL 
CLOSETS,  SWITCHES.  PANEL  BOARDS.  CONTROLS  AND  CONNECTORS. 
RELAMP  GARAGE.  REPLACE  ROTTED  CONDUITS  NEAR  CITY  COUNCIL 
CHAMBERS. 


PROJECT  CRITERIA 

PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 
GOVERNMENT  EFFECTIVENESS 

PROMOTES 

DEPARTMENT 

REAL  PROPERTY  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

JUNE  1996 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                           EXISTING 
SOURCE               AUTHORIZATION 

TOTAL 

CAPITAL 

FY  94              FY  95-96                    FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


935,000 

158,100 

0 

0 

0 

0 

0 

0 

0 

0 

S935.000 

$158,100 

0 

1,093,100 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

S1.093.100 

— 

1,093.100 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S1.093.100 

BOSTON    CITY    HALL    ELEVATORS 


ONE  CITY  HALL  PLAZA 


CENTRAL  BUSINESS  DISTRICT 


PROJECT  DESCRIPTION 


REPAIR  PASSENGER  AND  FREIGHT  ELEVATOR  AND  IMPROVE  ACCESS 
FOR  PERSONS  WITH  DISABILITIES. 


PROJECT  CRITERIA 


PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY.  COMPLIANCE  WITH  ADA 


DEPARTMENT 


REAL  PROPERTY  DEPARTMENT 


IN  CONSTRUCTION 


COMPLETION  DATE 


DECEMBER  1994 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


TOTAL 
CAPITAL  NON  CITY 

FUND  SOURCES 


TOTAL 
CAPITAL 
BUDGET 


CITY  CAPITAL 

1.470.200 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S1 ,470.200 

0 
0 
0 
0 
0 

so 


0 

1,470.200 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S1 .470.200 

— 

1 ,470,200 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S1 ,470.200 

BOSTON  CITY  HALL  EMERGENCY  GENERATOR 


ONE  CITY  HALL  PLAZA 


CENTRAL  BUSINESS  DISTRICT 


DetterSvstenvj 
anoiEai/iftrienf' 


PROJECT  DESCRIPTION 


INSTALL  EMERGENCY  BACKUP  GENERATOR. 


PROJECT  CRITERIA                       PROMOTES  GOVERNMENT  EFFECTIVENESS 

DEPARTMENT                                    REAL  PROPERTY  DEPARTMENT 

STATUS                                                  COMPLETED 

COMPLETION  DATE                      JULY  1993 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 
FUNDING                            EXISTING                                                                         CAPITAL 
SOURCE               AUTHORIZATION                     FY  94               FY  95-98                    FUND 

NON  CITY 
SOURCES 

TOTAL 

CAPITAL 
BUDGET 

CITY  CAPITAL 

1,459,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

$1,459,000 

0 
0 
0 
0 
0 

so 


0 
0 
0 
0 
0 

so 


1,459.000 
0 
0 
0 
0 
S1 ,459,000 


1,459,000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

S1 .459.000 

BOSTON    CITY    HALL    EMERGENCY   SAFETY   SYSTEM 


ONE  CITY  HALL  PLAZA 


CENTRAL  BUSINESS  DISTRICT 


PROJECT  DESCRIPTION 


INSTALL  EMERGENCY  VOICE  SYSTEM. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EDSTMG  MUHKJAL 
FACILITY 

DEPARTMENT 

REAL  PROPERTY  DEPARTMENT 

STATUS 

PLANNING  STUDY 

COMPLETION  DATE 

AUGUST  1995 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

280.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S2  80.000 

TOTAL 

CAPITAL 

f94 

FY  95-96 

FUND 

0 

0 

:?:  :•:•: 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

g 

so 

so 

<:.;;  ::: 

HDGE1 


0 

: 
o 
o 

5: 


0 
I 

o 

0 

5;5:  :■."'.' 


BOSTON    CITY    HALL    PLAZA 


ONE  CITY  HALL  PLAZA 


CENTRAL  BUSINESS  DISTRICT 


Renovation; 
W  R«j»ir# 


PROJECT  DESCRIPTION 


WATERPROOF  COURTYARD  AND  REPAIR  AND  WATERPROOF  PLAZA 
OVER  DOCK  SQUARE  GARAGE. 


PROJECT  CRITERIA 


DEPARTMENT 


IMPROVES  HEALTH  AND  SAFETY,  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY.  COMPLIANCE  WITH  ADA 


REAL  PROPERTY  DEPARTMENT 


ONGOING  PROGRAM 


COMPLETION  DATE 


BOSTON    CITY    HALL    PLAZA 


ONE  CITY  HALL  PLAZA 


CENTRAL  BUSINESS  DISTRICT 


PROJECT  DESCRIPTION 


DESIGN  IMPROVEMENTS  TO  CITY  HALL  PLAZA. 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA 


DEPARTMENT 


REAL  PROPERTY  DEPARTMENT 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 
CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 

CAPITAL 

FUND 

NONCn-Y 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 

6.623,000 

0 

0 

6.623.000 

— 

6,623,000 

CITY  CAPITAL 

250.000 

0 

0 

250,000 

— 

250,000 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

S6.623.000 

SO 

SO 

S6.623.000 

so 

S6.623.000 

TOTAL  FUNDS 

S250.000 

SO 

SO 

S250.000 

SO 

S250.000 
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BOSTON    CITY    HALL    SECURITY    SYSTEM 


ONE  CITY  HALL  PLAZA 


CENTRAL  BUSINESS  DISTRICT 


and  Eai/ifwent' 


PROJECT  DESCRIPTION 


INSTALLATION  OF  A  MEDICO  SYSTEM  INCLUDING  GRAND  MASTER 
CAPABILITIES,  PINNING  CODE,  AND  GUARANTEED  DELIVERY  OF  BLANK 
KEYS.  INSTALL  HARDWARE  ON  EXTERIOR  AND  INTERIOR. 


BOSTON    CITY    HALL    SIGNAGE 


ONE  CITY  HALL  PLAZA 


CENTRAL  BUSINESS  DISTRICT 


.  -    -• 


PROJECT  DESCRIPTION 


RETROFIT  TWO  EXISTING  LOBBY  OnECTORES  AX>  MSTAU.  A  TMRO 
DIRECTORY  AT  THE  FIRST-FLOOR  DOCK  SQUARE  ENTRANCE. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY 

PROJECT  CRITERIA 

PROMOTES  GOVERNMENT  EFFECTIVENESS 

DEPARTMENT 

REAL  PROPERTY  DEPARTMENT 

DEPARTMENT 

REAL  PROPERTY  DEPARTMENT 

STATUS 

PROPOSED  NEW  PROJECT 

STATUS 

PLANNING  STUDY 

COMPLETION  DATE 

NA 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                              EXISTING 
SOURCE                 AUTHORIZATION 

FY  94               FY  95-98 

TOTAL 

CAPITAL 

FUND 

NONCITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

FUNDING                            EXISTING 
SOURCE               AUTHORIZATION 

FY  94               FY  95-98 

TOTAL 

: ;  •  -  i  - 

FUND 

mm  are 

SOURCES 

TOTAL 
BUOCEI 

CITY  CAPITAL                                 0 

302,500 

0 

302,500 

— 

302,500 

CITY  CAPITAL                     70.000 

0 

0 

ni  :•:■: 

- 

H  .''."•: 

STATE                                              0 

0 

0 

0 

0 

0 

STATE                                               0 

0 

0 

0 

0 

: 

FEDERAL                                         0 

0 

0 

0 

0 

0 

FEDERAL                                              0 

0 

0 

0 

0 

: 

TRUST  FUND                                   0 

0 

0 

0 

0 

0 

TRUST  FUND                                       0 

0 

0 

0 

0 

0 

OTHER                                              0 

0 

0 

0 

0 

0 

OTHER                                              0 

0 

0 

0 

0 

: 

TOTAL  FUNDS                              SO 

$302,500 

SO 

S302.500 

SO 

S302.500 

TOTAL  FUNDS                    S70.000 

?: 

so 

5".-  HO 

<: 

s~:  :•:.' 

1 
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BOSTON    CITY    HALL    WATER    MAIN    REPLACEMENT 


ONE  CITY  HALL  PLAZA 


CENTRAL  BUSINESS  DISTRICT 


and  ftepur? 


PROJECT  DESCRIPTION 


REPLACE  FAILED  WATER  MAIN. 


PROJECT  CRITERIA                         PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 

DEPARTMENT                                       REAL  PROPERTY  DEPARTMENT 

STATUS                                                     IN  CONSTRUCTION 

COMPLETION  DATE                       APRIL  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 
FUNDING                           EXISTING                                                                       CAPITAL 
SOURCE               AUTHORIZATION                    FY  94              FY  95-98                    FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


127,000 
0 
0 
0 
0 
S1 27,000 


0 
0 
0 
0 
0 
SO 


0 

127,000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S1 27,000 

— 

127,000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S1 27,000 
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BOSTON    CITY    HALL    WATERPROOFING 


ONE  CITY  HALL  PLAZA 


CENTRAL  BUSINESS  DISTRICT 


«rkd  Repair* 


PROJECT  DESCRIPTION 


REPLACE  ROOF  AND  FLASHING  AROUND  SKYLIGHTS.  WATERPROOF 
TERRACES  AND  CAULK  EXTERIOR. 


PROJECT  CRITERIA                         PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 

DEPARTMENT                                       REAL  PROPERTY  DEPARTMENT 

STATUS                                                     IN  CONSTRUCTION 

COMPLETION  DATE                     MAY  1995 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 
FUNDING                             EXISTING                                                                               CAPITAL 
SOURCE               AUTHORIZATION                    FY  94              FY  95-98                    FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 

2.900,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S2.900.000 

0 
0 
0 
0 
0 

so 


0 

2,900,000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S2.900.000 

— 

2.900.000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S2.900.000 

BUILDING  SECURITY  SYSTEM 


FUEL  TANK  REPLACEMENT  ASSESSMENT 


VARIOUS  LOCATIONS 


and  Efli/iprnenT 


PROJECT  DESCRIPTION 


INSTALL  SECURITY  MONITORING  EQUIPMENT  TO  UTILIZE  CABLE  ACCESS 
TELEVISION  (CATV)  HOOKUPS. 


PROJECT  CRITERIA 

PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY,  PROMOTES 
GOVERNMENT  EFFECTIVENESS 

DEPARTMENT 

REAL  PROPERTY  DEPARTMENT 

STATUS 

ONGOING  PROGRAM 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


VARIOUS  LOCATIONS 


•Htnmtm 


PROJECT  DESCRIPTION 


CONDUCT  STUDY  TO  ASSESS  CONOmON  OF  CITY- 
UNDERGROUND  FUEL  STORAGE  TANKS. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY   limGATES  AM  ENVROMHENTA. 
HAZARD 

DEPARTMENT 

REAL  PROPERTY  DEPARTMENT 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

JANUARY  1995 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


TOTAL 

TOTAL 

-:-i. 

TOTAL 

FUNDING 

EXISTING 

CAPITAL 

NON  CITY 

CAPITAL 

FUNDING 

EXISTING 

CAPITAL 

•.:•.  cm 

:i^-i. 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

>:.=:£ s 

=  .:>;— 

CITY  CAPITAL 

1,035,000 

0 

0 

1 ,035,000 

— 

1,035,000 

CITY  CAPITAL 

200.000 

0 

0 

::;  :•:•: 

— 

3*000 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

1 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

D 

a 

.- 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

: 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

: 

TOTAL  FUNDS 

51,035,000 

SO 

SO 

S1 ,035,000 

so 

S1 ,035.000 

TOTAL  FUNDS 

S200.000 

SO 

St 

$;:-."  .vc 

>: 

$.  H  Hi 

HANCOCK    STREET    MUNICIPAL    BUILDING 


170  HANCOCK  STREET 


DORCHESTER 


PROJECT  DESCRIPTION 


REPLACE  ROOF  AND  WINDOWS,  INSTALL  SECURITY  SYSTEM,  IMPROVE 
ACCESS  FOR  PERSONS  WITH  DISABILITIES,  AND  RENOVATE  INTERIOR. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY,  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY,  COMPLIANCE  WITH  ADA 

DEPARTMENT 

REAL  PROPERTY  DEPARTMENT 

STATUS 

COMPLETED 

COMPLETION  DATE 

DECEMBER  1993 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

1,530,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S1 ,530,000 

CAPITAL 

NON  CITY 

CAPITAL 

94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

0 

0 

1,530.000 

— 

1,530,000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

SO 

S1, 530,000 

so 

SI,  530.000 

HAWKINS    STREET    MUNICIPAL    BUILDING    PHASE 


43  HAWKINS  STREET 


CENTRAL  BUSINESS  DISTRICT 


^«- 


/-\l/~ 


1)etter5vstent5 
ard&ii/ifTnenT 


PROJECT  DESCRIPTION 


UPGRADE  HEATING  SYSTEM. 


PROJECT  CRITERIA 


PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 


DEPARTMENT 


REAL  PROPERTY  DEPARTMENT 


TO  BE  SCHEDULED 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

35,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S35.000 

TOTAL 

TOTAL 

CAPITAL 

NON  CITY 

CAPITAL 

94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

0 

0 

35,000 

— 

35.000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

SO 

S35.000 

so 

S35.000 

PARKMAN  HOUSE  REPAIRS 


BEACON  STREET 


BEACON  HILL 


Renovation? 
W  K.«piir# 


PROJECT  DESCRIPTION 


REPLACE  ROOF,  REPAIR  WINDOWS,  REPOINT  EXTERIOR. 


SAMUEL   ADAMS   PARK 


FANEUIL  HALL  SQUARE 


CENTRAL  BUSINESS  DISTRICT 


A 


Ajfcjjwcrfl 


V 


PROJECT  DESCRIPTION  STUDY  ACCESS  IMPROVEMENTS  FOR  PERSOKS  KTm 


PROJECT  CRITERIA 

PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 

PROJECT  CRITERIA 

COMPLIANCE  WITH  ADA.  IMPROVES  HEALTH  AM)  SAFETY 

DEPARTMENT 

REAL  PROPERTY  DEPARTMENT 

DEPARTMENT 

REAL  PROPERTY  DEPARTMENT 

STATUS 

TO  BE  SCHEDULED 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

NA 

COMPLETION  DATE 

NOVEMBER  199J 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                           EXISTING 
SOURCE                 AUTHORIZATION 

FY  94             FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

FUNDING                            EXISTING 
SOURCE               AUTHORIZATION 

FY94               FY95-9S 

TOTAL 

NOHCirr 

TOTAL 
BQOGEI 

CITY  CAPITAL 

112.000 

250,000 

0 

362.000 

— 

362,000 

CITY  CAPITAL 

105.000 

0 

0 

ids  mo 

- 

• :~  M 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

: 

: 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

1 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

: 

0 

: 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

: 

TOTAL  FUNDS 

S1 12,000 

3250,000 

SO 

S362.000 

so 

S362.000 

TOTAL  FUNDS 

SI  05.000 

SO 

SO 

s -:5  MM 

5^: 

| 

::; 

UPHAMS    CORNER    MUNICIPAL    BUILDING 


500  COLUMBIA  ROAD 


DORCHESTER 


PROJECT  DESCRIPTION 


IMPROVE  ACCESS  FOR  PERSONS  WITH  DISABILITIES. 


PROJECT  CRITERIA 

COMPLIANCE  WITH  ADA 

DEPARTMENT 

REAL  PROPERTY  DEPARTMENT 

STATUS 

PLANNING  STUDY 

COMPLETION  DATE 

JANUARY  1996 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

317,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S31 7,000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 

so 


317.000 
0 
0 
0 
0 
S317.000 


— 

317,000 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S31 7,000 

SOUTHAMPTON    STREET    MAINTENANCE    YARD 


112  SOUTHAMPTON  STREET 


Fj?novafi<">5 
W  ftepiir* 


PROJECT  DESCRIPTION 


PERFORM  GENERAL  REPAIRS.  REMOVE  ASBESTOS.  AND  UPGRADE 
ELECTRICAL  AND  HVAC  SYSTEMS. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY.  COMPLIANCE  WITH  ADA 

DEPARTMENT 

TRANSPORTATION  DEPARTMENT 

STATUS 

TO  BE  SCHEDULED 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                           EXISTING 
SOURCE               AUTHORIZATION 

TOTAL                                                   TOTAL 

CAPITAL              NON  CITY                CAPITAL 

FY  94              FY  95-98                    FUND            SOURCES               BUDGET 

CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


290.000 

611.000 

0 

0 

0 

0 

0 

0 

0 

0 

S290.000 

S61 1.000 

0 

901.000 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

S901.000 

901.000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

S901.000 

Parks  and  Open  Space 


Boston  Public  Garden 


PARKS  AND  OPEN  SPACE 

P 

rograms 

• 

Target  investment  in  a  parks  rehabilitation 

Projects 

Goals 

strategy,  incorporating  recommendations 
from  the  1993  Open  Space  Plan  for  Boston: 

Greening  Our  Citv  .  .  .  Greening  Our 

Protect  City-owned  outdoor  space,  facilities, 

Communities. 

Parks 

and  systems  for  the  safe,  active,  and  peaceable 

• 

Implement  recommendations  from  the  Boston 

Cemeteries 

enjoyment  of  the  citizens  of  Boston: 

Common  Master  Plan  that  addresses  the  park 

Public  Gardens 

edges,  necessary  repairs,  use  of  the  \Tsitor 

Ponds 

•       Encourage  the  use  and  long-term  viability 

Information  Center,  and  security  measures. 

of  outdoor  recreational  facilities  through 

Stadiums 

upkeep  and  repair. 

• 

Initiate  a  program  for  the  historic  restoration 
of  cemeteries  and  park  sites. 

Bike  Paths 

•       Support  the  recommendations  of  the 

Field  Houses 

Boston  Common  Master  Plan  and  initiate 

• 

Support  the  modernization  of  the  City's  outdoor 

Fountains 

planning  and  management  of  an  urban 
tree  and  forest  planting  system. 

play  spaces. 

Drinking  Devices 

•       Continue  to  enhance  Boston's  historic 

outdoor  sites. 

•      Promote  the  beautification  of  the  parks 

system  through  secured  park  edges,  path- 

ways, entrance  ways,  and  signage. 

•      Preserve  the  integrity  of  the  Olmsted  Parks 

designs  while  maintaining  ii.iun.il  plant 

growth  and  recreational  usefulness. 
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PARKS  AND  OPEN  SPACE 


Overview 


Challenges 


The  City  of  Boston  has  a  renewed 
vision  for  its  outdoor  spaces.  The 
City  administration  has  identified 
the  preservation  and  enhancement 
of  recreation  and  green  space  as  a 
municipal  priority. 

Boston  is  rich  in  open  space  re- 
sources. The  parks  system  offers 
2,500  acres  for  public  enjoyment. 
The  Emerald  Necklace,  designed  by 
Frederick  Law  Olmsted,  connects 
nine  parks  throughout  the  City. 
The  parks  are  linked  together  by 
Jamaica  Pond,  the  Riverway,  the 
Boston  Common,  and  the  Public 
Garden.  There  are  19  cemeteries 
and  two  public  golf  courses. 


The  history  of  Boston's  commit- 
ment to  maintaining  these  natural 
resources  has  been  erratic.  The 
parks  system  and  many  recreational 
areas  were  largely  abandoned  in  the 
1960s  and  1970s  due  to  fiscal  con- 
straints and  municipal  disinterest. 
Many  projects  in  this  year's  capital 
plan,  such  as  the  restoration  of  the 
Granary  Burying  Ground,  result 
from  this  benign  neglect. 

The  issuance  of  the  1993  Open 
Space  Plan  for  Boston  is  providing 
guidance  for  strategic  capital  in- 
vestment over  the  next  several  years. 


The  renewed  commitment  to 
Boston's  parks  and  open  space  car- 
ries a  substantial  price  tag.  The 
restoration  of  Olmsted  Parks,  shor- 
ing up  of  deteriorating  historic  sites, 
and  constant  maintenance  needs  of 
well-used  parks  and  playgrounds 
place  financial  demands  on  the  City. 
The  challenge  is  to  be  creative  and 
efficient  with  limited  resources. 

The  City's  past  open  space  capital 
investments  have  concentrated 
primarily  on  play  equipment  and 
on  health  and  safety  concerns.  Bos- 
ton's renewed  vision  for  its  natural 
resources  has  inspired  a  concern 
beyond  parks  and  playgrounds  for 
all  of  Boston's  open  space. 


The  citizens  of  Boston  have  high 
expectations  for  their  parks  and 
recreational  facilities.  Meeting 
these  expectations  within  reason- 
able financial  parameters  is  an  ex- 
citing challenge  for  the  capital  plan. 


Project  Profiles 


Boston  Common 
The  Boston  Common  is  the 
nation's  oldest  public  park  and  a 
great  source  of  pride  for  Bos- 
tonians.  The  maintenance  and 
renovations  to  this  important  city 
asset  require  careful  planning  and 
management.  This  year's  capital 
plan  follows  recommendations  of 
the  Boston  Common  Master  Plan 
and  will  address  handicapped  access 
improvements,  repaying  of  the 
pathways,  new  ornamental  fencing 
to  complement  the  underground 
garage  project,  and  repairs  to  the 
stairways  along  Beacon  Street. 


I've  become  increasiiujly  aware  of  the  problem  with  the  embankments  at  the  pond,  ance  I  not  aivmml  it  e 
morning.  Ttie  temporary  plastic  netting  seems  to  alread\  be  helping  to  stop  the  problem,  but  I'm  glad  to  J 
City  has  come  up  with  a  more  permancT}!  solution.  The  pond  is  important  to  me  and  my  wife  amd  my  torn 
We'd  hate  to  lose  it.  Itmtilk  tiln  imm 


Franlslin  Park 

The  527-acre  Franklin  Park  includes 
the  FrankJin  Park  Zoo,  an  18-hole 
public  golf  course,  hiking  and  run- 
ning paths.  White  Stadium,  green- 
houses, stables,  and  tennis  courts. 
This  year's  capital  plan  includes 
funding  to  create  more  inviting  en- 
trance ways,  handicapped  access 
improvements,  new  signage,  and 
improvements  to  the  pathways. 


Jamaica  Pond  Stabilization 
Jamaica  Pond,  a  beautiful  spot  for 
walking,  running,  and  sailing.  has 
already  undergone  a  series  of 
capital  improvements  to  the  path- 
ways, landscaping,  and  boathouse. 
Serious  embankment  erosion  has 
occurred  and.  as  a  result,  a  shore- 
line improvement  project  has  been 
funded  in  this  \  ear's  capital  plan  to 
stabilize  the  banks. 


:;- 


ACTIVE    CEMETERIES    PHASE 


VARIOUS  LOCATIONS 


Cem-eferi-e$ 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


DEPARTMENT 


REPLACE  ROOF.  WINDOWS.  DOORS  AND  MASONRY  AT  FAIRVIEW  AND 

MOUNT  HOPE  AND  PROVIDE  ACCESS  FOR  PERSONS  WITH  DISABILITIES. 

INTERIOR  RENOVATIONS  INCLUDING  RECEPTION  AREA  AND  RESTROOMS. 

DEMOLISH  EXISTING  GARAGE  AND  CONSTRUCT  UNHEATED  BUILDING 

TO  GARAGE  MAINTENANCE  EQUIPMENT. 

IMPROVES  HEALTH  AND  SAFETY.  PRESERVES  AN  EXISTING  MUNICIPAL 

FACILITY 

PARKS  AND  RECREATION  DEPARTMENT 


BOSTON    COMMON 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


PROPOSED 

FINANCING  AND  I 

EXISTING 
AUTHORIZATION 

PPROPRIATK 

3NS 

TOTAL 
CAPITAL 

FUND 

NONCITY 
SOURCES 

FUNDING 
SOURCE 

FY  94 

FY  95-98 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 

942.900 

187.700 

0 

1.130,600 

— 

1,130,600 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

$942,900 

S1 87.700 

so 

S1. 130.600 

SO 

S1 .130.600 

228 

1 

BEACON  .  PARK.  TREMONT  AND  BOYLSTON  STREETS 


BACK  BAY/BEACON  HILL 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


DEPARTMENT 


REMOVE.  STABILIZE  FOUNDATION,  AND  RESET  GRANITE  STAIRWAY  AND 
WALLS  ALONG  BEACON  STREET.  REHABILITATE  DECORATIVE  FENCING- 


SUPPORTS  ECONOMIC  DEVELOPMENT.  PRESERVES  AN  EXISTING 
MUNICIPAL  FACILITY.  IMPROVES  HEALTH  AND  SAFETY 


PARKS  AND  RECREATION  DEPARTMENT 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


PROPOSED 

FINANCING  AND  APPROPRIATI 

DNS 

TOTAL 

TOTAL 

FUNDING 

EXISTING 

CAPITAL 

NONCITY 

CAPITAL 

SOURCE 

AUTHORIZATION 

FY  94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

CITY  CAPITAL 

0 

173.800 

0 

173.800 

— 

173.800 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

SO 

S1 73.800 

SO 

S1 73.800 

so 

S173.8O0 

BOSTON    COMMON 


BEACON  ,  PARK,  TREMONT  AND  BOYLSTON  STREETS 


BACK  BAY/BEACON  HILL 


PROJECT  DESCRIPTION 


REHABILITATE  PATHWAYS  IN  ACCORD  WITH  BOSTON  COMMON 
MANAGEMENT  PLAN  PRIORITIES. 


PROJECT  CRITERIA 


DEPARTMENT 


IMPROVES  HEALTH  AND  SAFETY,  SUPPORTS  ECONOMIC  DEVELOPMENT, 
PROMOTES  GOVERNMENT  EFFECTIVENESS 


PARKS  AND  RECREATION  DEPARTMENT 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


CARTER    PARK 


COLUMBUS  AVENUE  AND  CAMDEN  STREETS 


PROJECT  DESCRIPTION 


RENOVATE  CONVERT  BASEBALL  FSLDS. 


PROJECT  CRITERIA 


IMPROVES  HEALTH  AND  SAFETY.  COfUAWCC  WITH  AIM 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


TO  BE  SCHEDULED 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                           EXISTING 

SOURCE               AUTHORIZATION                    FY  94               FY  95-96 

TOTAL 

CAPITAL 
FUND 

•.:•.  cm 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-98 

ami 

CITY  CAPITAL 

0 

230,000 

0 

230,000 

— 

230.000 

CITY  CAPITAL 

34,000 

0 

0 

M  MM 

- 

M  .':•: 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

: 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

: 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

: 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

: 

TOTAL  FUNDS 

SO 

S230.000 

SO 

S230.000 

SO 

S230.000 

TOTAL  FUNDS 

S34.000 

SO 

SO 

S34.000 

>: 

s;-  :■:: 
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CEDAR    SQUARE    PARK 


CEDAR  SQUARE 


PROJECT  DESCRIPTION 


REPAIR  WALL.  WALKWAYS,  AND  FENCING;  INSTALL  SEATING  AND 
ENHANCE  LANDSCAPING. 


CENTRAL    BURYING    GROUND 


BOSTON  COMMON 


CENTRAL  BUSINESS  DISTRICT 


Cem«ten-e5 


PROJECT  DESCRIPTION 


RECONSTRUCT  DETERIORATED  MOUND  TOMB  STRUCTURE. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY 

COMPLIANCE  WITH  ADA 

PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY 

COMPLIANCE  wn"H  ADA 

DEPARTMENT 

PARKS  AND  RECREATION  DEPARTMENT 

DEPARTMENT 

PARKS  AND  RECREATION  DEPARTMENT 

STATUS 

TO  BE  SCHEDULED 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

NA 

COMPLETION  DATE 

APRIL  1994 

PROPOSED  FINAN 

CING  AND  APPROPRIATIONS 

EXISTING 
ORIZATION                      FY  94                FY  95-98 

TOTAL 

CAPITAL 

FUND 

NONCITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

PROPOSED  FINANCING  AND 

APPROPRIATIONS 

FY  94               FY  95-98 

FUNDING 

SOURCE               AUTH 

FUNDING                             EXISTING 
SOURCE               AUTHORIZATION 

TOTAL 

CAPITAL 

FUND 

NONCITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 

168.000 

0 

0 

168.000 

— 

168.000 

CITY  CAPITAL 

465,000 

0 

0 

465.000 

— 

465.000 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

S1 68,000 

SO 

so 

S1 68.000 

so 

S168.000 

TOTAL  FUNDS 

S465.000 

SO 

SO 

S465.000 

SO 

S465.000 

230 
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CHANDLER    POND 


LAKE  SHORE  ROAD 


ALLSTON/BRIGHTON 


Asienmertl 


PROJECT  DESCRIPTION 


CONDUCT  A  STUDY  TO  GUIDE  FURTHER  RESTORATION  OF  THE  POND. 
PROJECT  SUPPORTED  BY  STATE  AND  CITY  FUNDING. 


PROJECT  CRITERIA 


MITIGATES  AN  ENVIRONMENTAL  HAZARD 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


TO  BE  SCHEDULED 


COMPLETION  DATE 


CHRISTOPHER    COLUMBUS    PARK 


ATLANTIC  AVENUE 


PROJECT  DESCRIPTION 


REMOVE  AND  REPLACE  PLAY  EOLTPWEV* 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA.  IMPROVES  HEALTH  UO  SAFETY 


DEPARTMENT 


PARKS  AF.O  REC  =  EA-  r\  rE  =  i"VE-.- 


TO  BE  SCHEDULED 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  AP 

PROPRIATK 
FY  94 

3NS 

FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                            EXISTING 

SOURCE               AUTHORIZATION                     FY  94               FY  95-98 

TOTAL 

CAPTTAL 

FUM> 

mm  art 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

HDGB 

CITY  CAPITAL 

56.000 

0 

0 

56.000 

— 

56.000 

CITY  CAPITAL 

144.000 

0 

0 

•  M  .'•:■: 

— 

■  M  M 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

: 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

: 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

: 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

: 

TOTAL  FUNDS 

S56.000 

so 

SO 

S56.000 

SO 

S56.000 

TOTAL  FUNDS 

S1 44.000 

so 

so 

SI  44.000 

SO 

f  ■  u.  m 

CHRISTOPHER    COLUMBUS    PARK 


ATLANTIC  AVENUE 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


PHASE  I  PROJECT  TO  INCLUDE  UPGRADE  FACILITY  INCLUDING  LIGHTING. 
PAVING.  AND  LANDSCAPING. 


COMPLIANCE  WITH  ADA.  IMPROVES  HEALTH  AND  SAFETY.  PROMOTES 
GOVERNMENT  EFFECTIVENESS 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


CITYWIDE    SPRAY    DEVICES 


VARIOUS  LOCATIONS 


T»i»n+-<n"«  5 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


RETROFIT  EXISTING  CHILDREN  S  SPRAY  UNIT  WITH  MECHANICAL  TIMER 
CONTROLS  AND  REPLACE  INOPERABLE  FOUNTAINS  IN  ORDER  TO  MAKE 
THEM  ACCESSIBLE  FOR  PERSONS  WITH  DISABILITIES. 


PROMOTES  GOVERNMENT  EFFECTIVENESS 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


TO  BE  SCHEDULED 


COMPLETION  DATE 


PROPOSED 

FINANCING  AND  APPROPRIATK 

EXISTING 
AUTHORIZATION                      FY  94 

)NS 

TOTAL 
CAPITAL 
BUDGET 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

NONCITY 
SOURCES 

FUNDING 
SOURCE 

FY  95-98 

TOTAL 
CAPITAL 

FUND 

NONCITY 
SOURCES 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 
CAPITAL 

FUND 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 

345,000 

0 

0 

345.000 

— 

345,000 

CITY  CAPITAL 

138.000 

0 

0 

138.000 

- 

138,000 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

S345.000 
1 

SO 

SO 

S345.000 

SO 

S345.000 

TOTAL  FUNDS 

S1 38.000 

SO 

SO 

S1 38,000 

so 

SI  38.000 

CLIFFORD    PARK 


COLUMBUS    PARK 


NORFOLK  AND  PROCTOR  STREETS 


PROJECT  DESCRIPTION 


RENOVATE/CONVERT  BASEBALL  FIELDS. 


DAY  BOULEVARD  AND  COLUMBIA  ROAD 


SOUTH  BOSTON 


PROJECT  DESCRIPTION  RENOVATE/CONVERT  BASEBALL  FIELDS. 


PROJECT  CRITERIA 

COMPLIANCE  WITH  ADA.  IMPROVES  HEALTH  AND  SAFETY 

PROJECT  CRITERIA 

COMPLIANCE  WTTH  ADA.  IMPROVES  HEALTH  AND  SAFETY 

DEPARTMENT 

PARKS  AND  RECREATION  DEPARTMf  NT 

DEPARTMENT 

PARKS  AND  RECREATION  DEPARTMENT 

STATUS 

TO  BE  SCHEDULED 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

NA 

COMPLETION  DATE 

JULY  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 

CAPITAL 

FUND 

NONCITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                            EXISTING 

SOURCE               AUTHORIZATION                     FY  94              FY  95-98 

TOTAL 

CAPITAL 

FUND 

HOMcrrv 

FUNDING                           EXISTING 
SOURCE               AUTHORIZATION 

FY  94               FY  95-98 

=.r.^£- 

CITY  CAPITAL                       87.000 

0                            0 

87.000 

— 

87,000 

CITY  CAPITAL 

253.000 

0 

0 

:~:  :•;•; 

— 

E9  :■:•: 

STATE                                               0 

0                            0 

0 

0 

0 

STATE 

0 

0 

0 

0 

: 

: 

FEDERAL                                         0 

0                            0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

: 

TRUST  FUND                                   0 

0                          0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

: 

: 

OTHER                                              0 

0                          0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

: 

TOTAL  FUNDS                    S87.000 

SO                       SO 

S87.000 

SO 

S87.000 

TOTAL  FUNDS 

S253.0O0 

a 

so 

S2S3.000 

=: 

;::.  :■:■: 

:;; 

COLUMBUS    PARK 


DAY  BOULEVARD  AND  COLUMBIA  ROAD 


SOUTH  BOSTON 


A^Mjmtnt* 


PROJECT  DESCRIPTION 


CONDUCT  A  SURVEY  TO  DETERMINE  SITE  LAYOUT  AND  MAINTENANCE 
NEEDS  OF  UTILITIES  WITHIN  THE  PARK- 


PROJECT  CRITERIA 


PROMOTES  GOVERNMENT  EFFECTIVENESS 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


TO  BE  SCHEDULED 


COMPLETION  DATE 


COLUMBUS    PARK    STADIUM 


DAY  BOULEVARD  AND  COLUMBIA  ROAD 


SOUTH  BOSTON 


PROJECT  DESCRIPTION 


RENOVATE  EXISTING  FOOTBALL  FIELDS. 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA.  IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


TO  BE  SCHEDULED 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 

25,000 

0 

0 

25.000 

— 

25.000 

CITY  CAPITAL 

58,000 

0 

0 

58.000 

— 

58.000 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

S25.000 

SO 

SO 

S25.000 

so 

S25.000 

TOTAL  FUNDS 

S58.000 

SO 

SO 

S5B.000 

SO 

S58.000 

234 

1 

1 

COPPS  HILL  CEMETERY  PHASE 


HULL  STREET 


PROJECT  DESCRIPTION 


REBUILD  PERIMETER  RETAINING  WALL. 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA,  IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


COMPLETION  DATE 


DOHERTY.  MCLAUGHLIN.  SAVIN  PLAYGROUNDS 


VARIOUS  LOCATIONS 


-8~ 


PROJECT  DESCRIPTION 


PHASE  I  PROJECT:  IUPROVE  PEDESTRIAN  ACCESS.  P1ANTHC  MO 
PAVING- 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA.  SUPPORTS  ECOMMBC 

PRESERVES  AN  EXISTING  UUSlCiPAi.  FJLC*_m 


DEPARTMENT 


PARKS  AND  RECREATE,  2E  =  i  =  -V  =  '.- 


STATUS 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95 

-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 
CAPITAL 

NONCrrr 

CM  EM 
BOOGEI 

CITY  CAPITAL 

250,000 

0 

0 

250,000 

— 

250.000 

CITY  CAPITAL 

0 

S7S.000 

0 

57S.0O0 

- 

SIS  M 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

: 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

: 

: 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

: 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

: 

TOTAL  FUNDS 

S250.000 

SO 

SO 

5250,000 

SO 

S250.000 

TOTAL  FUNDS 

SO 

SS7S.0OO 

s: 

SS73.000 

>: 

en  n 

FLOODLIGHT    REPAIRS 


VARIOUS  LOCATIONS 


PROJECT  DESCRIPTION 


EVALUATE  EXISTING  FLOODLIGHTS  THROUGHOUT  PARK  SYSTEM  AND 
RESTORE  DETERIORATED  POLES. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY 

DEPARTMENT 

PARKS  AND  RECREATION  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

APRIL  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

736.000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S736.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 

SO 


0 

0 
0 
0 
0 

so 


736,000 
0 
0 
0 
0 
S736.000 


— 

736.000 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

S736.000 

FRANKLIN    PARK    CIRCULATION    SYSTEM 


FRANKLIN  PARK 


PROJECT  DESCRIPTION 


DEVELOP  PAVED  CIRCULATION  SYSTEM. 


PROJECT  CRITERIA 

SUPPORTS  ECONOMIC  DEVELOPMENT.  PROMOTES  GOVERNMENT 
EFFECTIVENESS 

DEPARTMENT 

PARKS  AND  RECREATION  DEPARTMENT 

STATUS 

TO  BE  SCHEDULED 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

420,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S420.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 
SO 


420.000 
0 
0 
0 
0 
S420.000 


— 

420.000 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

S420.0O0 

FRANKLIN    PARK    BRIDLE    PATHS 


BLUE  HILL  AVENUE  AND  SEAVER  STREETS 


PROJECT  DESCRIPTION 


CONSTRUCT  PHASE  I  TO  INCLUDE  TREE  TRIMMING.  GRADING.  SPECIAL 
SURFACE  TREATMENT  AND  NEW  ENTRANCES  AT  PARK  EDGES. 


FRANKLIN    PARK   CIRCULATION   IMPROVEMENTS 


FRANKLIN  PARK 


?«<■«■  5 


PROJECT  DESCRIPTION 


PROVIDE  NEW  BOLLARDS.  RECONFIGURE  ENTRANCES  AMD PARKMG 
AREAS.  AS  WELL  AS  PAVING  K  THE  PLAYSTEAO  AREA. 


PROJECT  CRITERIA 

SUPPORTS  ECONOMIC  DEVELOPMENT 

PROJECT  CRITERIA 

SUPPORTS  ECONOMIC  DEVELOPMENT  PRESERVES  AM  EXSTMC 

MUNICIPAL  FACILITY.  PROMOTES  GOVERNMENT  EFFECTIVENESS 

DEPARTMENT 

PARKS  AND  RECREATION  DEPARTMENT 

DEPARTMENT 

PARKS  AND  RECREATION  DEPARTMENT 

STATUS 

TO  BE  SCHEDULED 

STATUS 

TO  BE  SCHEDULED 

COMPLETION  DATE 

NA 

COMPLETION 

DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

NONCITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                            EXISTING 

SOURCE               AUTHORIZATION                     FY  94 

TOTAL 

CAPITAL 
FUND 

MOMCITY 

suuxcts 

FUNDING                            EXISTING 
SOURCE                 AUTHORIZATION 

FY  94             FY  95-98 

TOTAL 

CAPITAL 

FUND 

TOTAL 

CITY  CAPITAL 

345,000 

0 

0 

345.000 

— 

345.000 

CITY  CAPITAL 

115.000 

0                         0 

•  • ;  m 

— 

115JXB 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0                         0 

0 

0 

: 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0                         0 

0 

0 

: 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0                         0 

0 

0 

: 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0                         0 

0 

0 

: 

TOTAL  FUNDS 

S345.000 

SO 

SO 

S345.000 

SO 

S345.000 

TOTAL  FUNDS 

S1 15.000 

SO                       SO 

S115.000 

» 

S1H  M 
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FRANKLIN  PARK  ENTRANCES 


FRANKLIN  PARK 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


DEPARTMENT 


UPGRADE  FRANKLIN  PARK  ENTRANCES:  HANDICAPPED  ACCESSIBILITY. 
PLANTINGS,  PAVING.  SIGNAGE.  AND  STONE  WORK. 


COMPLIANCE  WITH  ADA.  SUPPORTS  ECONOMIC  DEVELOPMENT. 
PROMOTES  GOVERNMENT  EFFECTIVENESS 


PARKS  AND  RECREATION  DEPARTMENT 


TO  BE  SCHEDULED 


COMPLETION  DATE 


FRANKLIN  PARK  GOLF  CLUBHOUSE 


FRANKLIN  PARK 


Oe\f  0'«S 


PROJECT  DESCRIPTION 


PROJECT  CRITERIA 


COMPLETE  A  PROGRAMMING  STUDY  TO  DETERMINE  REUSE  OPTIONS  OF 
EXISTING  FACILITY. 


SUPPORTS  ECONOMIC  DEVELOPMENT,  PROMOTES  GOVERNMENT 
EFFECTIVENESS 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


TO  BE  SCHEDULED 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

FUNDING 
SOURCE 

EXISTING 

AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 
CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 

241.500 

0 

0 

241.500 

— 

241.500 

CITY  CAPITAL 

30.000 

420,000 

0 

450.000 

- 

450,000 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

S241.500 

I 

SO 

SO 

S241.500 

so 

3241,500 

TOTAL  FUNDS 

S30.000 

S420.000 

SO 

$450,000 

SO 

S450.000 

I 

FRANKLIN    PARK    STABLES 


FRANKLIN  PARK 


F,en<iv«+io»>5 
W  Rejwir* 


PROJECT  DESCRIPTION 


INSTALL  NEW  ROOFING  SYSTEM  AND  REPAIR  RAFTERS  AND  MASONRY. 


PROJECT  CRITERIA 


IMPROVES  HEALTH  AND  SAFETY,  PRESERVES  AN  EXISTING  MUNICIPAL 
FACILITY 


HISTORIC    CEMETERIES 


VARIOUS  LOCATIONS 


r\__/i 


•&. 


Yet  <•' 


PROJECT  DESCRIPTION 


UPGRADE  AND  PRESERVE  HISTORIC  CEMETERES:  COPY'S  HU. 
NORTH  END:  ELLIOT  STREET    ROXBURY:  GRANARY  BURTMC 
GROUNDS.  CENTRAL  BUSINESS  DISTRICT:  KINGS  CHAPEL.  CENTRAL 

BUSINESS  DISTRICT:  MARKET  STREET.  ALLSTOKBRWHTC*   SOUTH 
END:  AND  WESTERLY.  WEST  ROXBURY. 


PROJECT  CRITERIA 


COMPLIANCE  WTTH  ADA.  IMPROVES  HEALTH  AMI  SAFETY  SUPPORTS 
ECONOMIC  DEVELOPMENT 


DEPARTMENT 

PARKS  AND  RECREATION  DEPARTMENT 

DEPARTMENT 

PARKS  AND  RECREATION  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

STATUS 

IN  DESIGN 

COMPLETION  DATE 

JANUARY  1995 

COMPLETION  DATE 

MAY  1996 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                           EXISTING 
SOURCE                 AUTHORIZATION 

FY  94               FY  95-98 

TOTAL 
CAPITAL 

FUND 

NONCITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

FUNDING                            EXISTING 
SOURCE               AUTHORIZATION 

Cmr  CAPITAL                  1,343.000 

FY  94 

0 

FY  95-98 
0 

TOTAL 

CAPITAL 

FUND 

1 .348.000 

vr-.  cm 

SOURCES 

TOTAL 

:i="l- 

CITY  CAPITAL 

191.000 

0 

0 

191.000 

— 

191,000 

ijA&aoc 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

^.-  :•:•: 

M  .-':•: 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

: 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

: 

TOTAL  FUNDS 

$191,000 

SO 

SO 

S191.000 

so 

$191,000 

TOTAL  FUNDS 

$1,348,000 

so 

SO 

5-  ^44.000 

<i-:  :■:•: 

>:  »  .•:•: 

1 
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! 

JAMAICA    POND    EROSION    STABILIZATION 


JAMAICAWAY,  PRINCE,  AND  PERKINS  STREETS 


JAMAICA  PLAIN 


PROJECT  DESCRIPTION 


STABILIZE  POND  BANKS  AND  EDGE. 


PROJECT  CRITERIA 


IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


IN  CONSTRUCTION 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

144,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S144.000 

TOTAL 

TOTAL 

CAPITAL 

NON  CITY 

CAPITAL 

94 

FY  95-98 

FUND 

SOURCES 

BUDGET 

0 

0 

144,000 

- 

144,000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

so 

SO 

S1 44.000 

SO 

S1 44.000 

PARK  IMPROVEMENT  EVALUATION 


VARIOUS  LOCATIONS 


Aaesimtr^f 


PROJECT  DESCRIPTION 


INVENTORY  PARKS  PROPERTY  RENOVATED  BETWEEN  FY86-FY92. 


PROJECT  CRITERIA 


PROMOTES  GOVERNMENT  EFFECTIVENESS 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


TO  BE  SCHEDULED 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

25,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S25.000 

0 
0 
0 
0 
0 

so 


0 
0 
0 
0 
0 
SO 


TOTAL 

TOTAL 

CAPITAL 

NON  CITY 

CAPITAL 

FUND 

SOURCES 

BUDGET 

25.000 

— 

25,000 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

S25.000 

SO 

S25.000 

PARKMAN    BANDSTAND 


BOSTON  COMMON 


BACK  BAY/BEACON  HILL 


/AP/H 


PROJECT  DESCRIPTION 


INSTALL  BRICK  PAVERS  AND  PERIMETER  WALL.  REFURBISH  THE 
BANDSTAND  INCLUDING  FIRE  ALARM  UPGRADE.  IMPROVE  ACCESS 
FOR  PERSONS  WITH  DISABILITIES 


PROJECT  CRITERIA 

COMPLIANCE  WITH  ADA,  IMPROVES  HEALTH  AND  SAFETY,  PRESERVES 
AN  EXISTING  MUNICIPAL  FACILITY 

DEPARTMENT 

PARKS  AND  RECREATION  DFPARTMFNl 

STATUS 

PROPOSED  NEW  PROJECT 

COMPLETION  DATE 

NA 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                           EXISTING 
SOURCE               AUTHORIZATION 

TOTAL                                               TOTAL 

CAPITAL             NON  CITY               CAPITAL 

FY  94               FY  95-98                    FUND            SOURCES               BUDGET 

CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


88.000 
0 
0 
0 
0 
$88,000 


54,200 
0 
0 
0 
0 
554,200 


0 
0 
0 
0 
0 
SO 


142,200 
0 
0 
0 
0 
S142.200 


0 
0 
0 
0 
SO 


142,200 
0 
0 
0 
0 
S1 42,200 


PLAYSTEAD   PARK 


FRANKLIN  PARK 


ROXBURY 


PROJECT  DESCRIPTION 


RENOVATE/CONVERT  BASEBALL  FIELDS 


PROJECT  CRITERIA 


COMPLIANCE  WITH  ADA.  MPROVES  HEALTH  AM)  SAFETY 


DEPARTMENT 


PARKS  AND  RECREATES  0£=i=-VE'r 


TO  BE  SCHEDULED 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


CA=-T^_  SOS  C:^- 


=  .:•;.£- 


CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


35.000 
0 
0 
0 
0 
So5  iVO 


0 
0 
0 
0 
0 

so 


0 
0 
0 
0 
0 
$0 


0 
0 
0 
0 

1 


o 
o 

: 
o 
s: 
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o 
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PUBLIC    GARDEN 


ARLINGTON,  BEACON,  AND  CHARLES  STREETS 


SACK  BAY/BEACON  HILL 


PROJECT  DESCRIPTION 


REMOVE  AND  RECONSTRUCT  FOUNDATION.  RESET  GRANITE  STAIRS, 
REPAIR  BRIDGE  LIGHT  STANDARDS  AND  FOUNDATIONS. 


PROJECT  CRITERIA 


SUPPORTS  ECONOMIC  DEVELOPMENT,  PROMOTES  GOVERNMENT 
EFFECTIVENESS,  IMPROVES  HEALTH  AND  SAFETY 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


PROPOSED  NEW  PROJECT 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 
SOURCE 


EXISTING 
AUTHORIZATION 


FYS 


TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


CITY  CAPITAL 
STATE 
FEDERAL 
TRUST  FUND 
OTHER 
TOTAL  FUNDS 


0 
0 
0 
0 
0 

so 


345,000 
0 
0 
0 
0 
S345.000 


0 
0 
0 
0 
0 
SO 


345,000 
0 
0 
0 
0 
S345.000 


0 

0 

0 

0 

0 

0 

0 

0 

so 

$345,000 

PUBLIC  GARDEN  LAGOON  EDGE 


ARLINGTON,  BEACON,  AND  CHARLES  STREETS 


CENTRAL  BUSINESS  DISTRICT 


PROJECT  DESCRIPTION 


REPAIR  THE  GRANITE  EDGE  OF  THE  PUBLIC  AREA  DRAINS. 


PROJECT  CRITERIA 

IMPROVES  HEALTH  AND  SAFETY 

DEPARTMENT 

PARKS  AND  RECREATION  DEPARTMENT 

STATUS 

IN  CONSTRUCTION 

COMPLETION  DATE 

APRIL  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 


FUNDING 

EXISTING 

SOURCE 

AUTHORIZATION 

CITY  CAPITAL 

218,000 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S218.000 

TOTAL  TOTAL 

CAPITAL  NON  CITY  CAPITAL 

FUND  SOURCES  BUDGET 


0 
0 
0 
0 
0 
SO 


0 
0 
0 
0 
0 
SO 


218.000 
0 
0 
0 
0 
S21 8.000 


— 

218,000 

0 

0 

0 

0 

0 

0 

0 

0 

SO 

S21 8.000 

RIVERWAY    PHRAGMITES 


BEACON  STREET  AND  BROOKLINE  AVENUE 


FENWAY/KENMORE 


PROJECT  DESCRIPTION 


PERMANENT  REMOVAL  OF  PHRAGMITES  FROM  MUDDY  RIVER. 


PROJECT  CRITERIA 


IMPROVES  HEALTH  AND  SAFETY.  MITIGATES  ENVIRONMENTAL  HAZARD 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


TO  BE  SCHEDULED 


COMPLETION  DATE 


SCARBOROUGH   PONO 


FRANKLIN  PARK 


Auetptm) 


PROJECT  DESCRIPTION 


CONDUCT  STUDY  TO  GUIDE  FURTMCa  RESTORATO.  C*  "*«  *>C 
PROJECT  SUPPORTED  BY  STATE  AHO  CITY  F 


PROJECT  CRITERIA 


PROMOTES  GOVERNUE'VT  E'rFEC-.E>.ES.S 


DEPARTMENT 


PARKS  AND  RECREATIO'.  DE=J  =  -U£>.- 


TO  BE  SCHEDULED 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                           EXISTING 

SOURCE               AUTHORIZATION                    FY  94               FY  95-96 

TOTAL 

CAPITAL 

FUND 

so-  :  -• 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY 

f.r-iE- 

CITY  CAPITAL 

288,000 

0 

0 

288.000 

— 

288,000 

CITY  CAPITAL 

66.000 

0 

0 

>t  DOO 

- 

M  M 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

0 

: 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

: 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

: 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

: 

TOTAL  FUNDS 

S288.000 

SO 

SO 

S288.000 

SO 

S288.000 

TOTAL  FUNDS 

S66.000 

so 

>: 

SE&OOO 

5.- 

>>;  :•:•: 
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TREE    PLANTING 


VARIOUS  LOCATIONS 


5VfTvt*5 


PROJECT  DESCRIPTION 


PLANT  TREES  ALONG  NEWLY  CONSTRUCTED  STREETS  AND  AROUND 
OTHER  CAPITAL  IMPROVEMENT  PROJECTS. 


PROJECT  CRITERIA                       PRESERVES  AN  EXISTING  MUNICIPAL  FACILITY 

DEPARTMENT                                   PARKS  AND  RECREATION  DEPARTMENT 

STATUS                                            IN  DESIGN 

COMPLETION  DATE                     JUNE  1994 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 
FUNDING                           EXISTING                                                                       CAPITAL 
SOURCE                AUTHORIZATION                      FY  94                FY  95-98                     FUND 

NON  CITY 
SOURCES 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 

983,600 

STATE 

0 

FEDERAL 

0 

TRUST  FUND 

0 

OTHER 

0 

TOTAL  FUNDS 

S983.600 

0 
0 
0 
0 
0 

so 


0 

983,600 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S983.600 

— 

983.600 

0 

0 

0 

0 

0 

0 

0 

0 

so 

S983.600 

TREE    PLANTING 


VARIOUS  LOCATIONS 


PROJECT  DESCRIPTION 


STREET  TREE  PLANTINGS  CITYWIDE. 


PROJECT  CRITERIA 

SUPPORTS  ECONOMIC  DEVELOPMENT 

DEPARTMENT 

PARKS  AND  RECREATION  DEPARTMENT 

STATUS 

TO  BE  SCHEDULED 

COMPLETION  DATE 

JUNE  1995 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 

TOTAL 

FUNDING                             EXISTING 

CAPITAL 

NON  CITY 

CAPITAL 

SOURCE                 AUTHORIZATION 

FY  94              FY  95-98 

FUND 

SOURCES 

BUDGET 

CITY  CAPITAL                                    0 

391.000                           0 

391.000 

— 

391.000 

STATE                                                  0 

0                           0 

0 

0 

0 

FEDERAL                                            0 

0                           0 

0 

0 

0 

TRUST  FUND                                      0 

0                           0 

0 

0 

0 

OTHER                                                 0 

0                           0 

0 

0 

0 

TOTAL  FUNDS                                 SO 

S391.000                         SO 

S391.000 

so 

S391.000 

WARDS    POND 


JAMAICAWAY 


JAMAICA  PLAIN 


P«rk5 


PROJECT  DESCRIPTION 


CONDUCT  A  STUDY  TO  GUIDE  FURTHER  RESTORATION  OF  THE  POND. 
PROJECT  SUPPORTED  BY  STATE  AND  CITY  FUNDING. 


PROJECT  CRITERIA 


PROMOTES  GOVERNMENT  EFFECTIVENESS 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


TO  BE  SCHEDULED 


COMPLETION  DATE 


WRIGHT  GOLF  COURSE 


WEST  STREET 


HYDE  PARK 


6»if  C«*-*k; 


PROJECT  DESCRIPTION 


REPAIR  AND  RENOVATE  SECURITY  SHED 


PROJECT  CRITERIA 


IMPROVES  HEALTW  AKD  SAFETY 


DEPARTMENT 


PARKS  AND  RECREATION  DEPARTMENT 


STATUS 


PROPOSED  \EV.  F=  :.£-■- 


COMPLETION  DATE 


PROPOSED  FINANCING  AND  APPROPRIATIONS 

TOTAL 
CAPITAL 
BUDGET 

PROPOSED  FINANCING  AND  APPROPRIATIONS 

FUNDING                           EXISTING 

SOURCE               AUTHORIZATION                     FY  94              FY9S-98 

TOTAL 

CAPITAL 

MOM  COT 
SOURCES 

FUNDING 
SOURCE 

EXISTING 
AUTHORIZATION 

FY  94 

FY  95-98 

TOTAL 

CAPITAL 

FUND 

NON  CITY 
SOURCES 

TOTAL 
BUDGE] 

CITY  CAPITAL 

183.000 

0 

0 

183.000 

— 

183,000 

CITY  CAPITAL 

0 

100.000 

0 

•  go  xx- 

- 

•  X  XX 

STATE 

0 

0 

0 

0 

0 

0 

STATE 

0 

0 

0 

0 

: 

: 

FEDERAL 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

: 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

: 

OTHER 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

: 

TOTAL  FUNDS 

$183,000 

SO 

SO 

S1 83.000 

so 

S1S3.000 

TOTAL  FUNDS 

so 

SI  00.000 

so 

S10O.000 

so 

sx  xx 

MS 

WHITE    STADIUM 


FRANKLIN  PARK 


PROJECT  DESCRIPTION 


PROVIDE  ACCESS  FOR  PERSONS  WITH  DISABILITIES.  REHABILITATE  THE 
STADIUM  FIELD  AND  SEATING,  AND  RENOVATE  FIELD  HOUSE. 


PROJECT  CRITERIA 


COMPLIANCE  WrTH  ADA.  IMPROVES  HEALTH  AND  SAFETY.  PRESERVES 
AN  EXISTING  MUNICIPAL  FACILITY 


DEPARTMENT 


SCHOOL  DEPARTMENT 


COMPLETION  DATE 

OCTOBER  1995 

PROPOSED 

FINANCING  AND  APPROPRIATIONS 

EXISTING 
AUTHORIZATION                      FY  94                FY 

NON  CITY 
SOURCES 

FUNDING 
SOURCE 

S5-98 

TOTAL 

CAPITAL 

FUND 

TOTAL 
CAPITAL 
BUDGET 

CITY  CAPITAL 

4.550,800 

232.300 

0 

4,783,100 

- 

4,783,100 

STATE 

0 

0 

0 

0 

0 

0 

FEDERAL 

0 

0 

0 

0 

0 

0 

TRUST  FUND 

0 

0 

0 

0 

0 

0 

OTHER 

0 

0 

0 

0 

0 

0 

TOTAL  FUNDS 

S4.550.800 

S232.300 

SO 

S4.783.100 

SO 

S4.783.100 

Capital  Budget:  Fiscal  Years  1994  - 1998 


Chelsea  Street  Bridge,  East  Boston 


Ca 

pital  Budget  Expenditures 

The  1994  Capital  Plan  includes 

support  for  new  private  investment. 

Support  for  public  education. 

86  new  projects  that,  when  added  to 

Neighborhood  revitalization  invest- 

through capital  commitment*  to 

ongoing  projects,  bring  the  1994- 

ments  in  Boston's  community 

Boston's  schools  and  libraries,  is  a 

1998  capital  investment  total  to 

centers,  reopening  those  that  have 

constant  priority  in  the  Citvs  capital 

$889.4  million. 

been  closed  and  refurbishing  well- 

planning  process.  The  S 1 26  onBoa 

used  facilities,  will  restore  these 

in  funding  to  restore  school  facili- 

A large  percentage  of  funds  autho- 
rized through  the  1994  Capital  Plan 

important  assets. 

ties  is  dedicated  to  a  wide  range  of 

will  be  used  to  achieve  the  goals  of 

The  S201  million  in  capital  funds 

of  four  middle  schools,  built  in  the 

neighborhood  revitalization.  The 

targeted  toward  health  care  and  the 

1970s,  is  an  important  budget  hem. 

$198  million  targeted  toward  public 

environment  will  ensure  quality  care 

The  restoration  of  recreational 

works  projects  will  continue  the 

for  all  of  Boston's  residents.  The 

facilities,  cafeterias,  and  i  liwmiit 

City's  efforts  to  make  neighbor- 

new state-of-the-art  Boston  Citv 

in  schools  across  the  Gty  is  a 

hoods  safe,  secure,  efficient,  and 

Hospital  facility  is  a  cornerstone  of 

consistent  theme  within  the  capital 

vital.  Streetlights  and  new  side- 

the City's  capital  investment  strat- 

plan.  Bevond  the  current  projects. 

walks,  coupled  with  City  develop- 

egy. The  enhancements  at  the  Long 

the  1994  Capital  Plan  provides  for 

ment  efforts  and  technical  assis- 

Island Health  Campus  and  the 

the  creation  of  a  new  vision  for 

tance  programs,  will  help  increase 

Boston  Specialty  and  Rehabilitation 

Boston  public  schools  that  br.    _- 

public  safety  in  neighborhood 

Hospital  will  provide  specialized 

together  the  Ma>or.  the  School 

business  districts  and  provide 

facilities  for  health  care  program- 

Department, the  business  and 

ming.  \Vhile  current  projects  are 

academic  communities,  and  the 

focused  on  criticallv  needed  repairs 

parents  and  students  to  shape  a 

to  these  facilities,  the  1994  Capital 

broader  mission  for  school  facilities. 

Plan  is  the  catalyst  for  a  master 

planning  process  for  the  future 

The  SoT  million  allocated  for 

reuse  of  the  campuses. 

Boston's  libraries  will  support  the 
citvwide  network  of  neighborhood 
librarv  branches  a»  an  important 
component  of  the  learning  con- 
tinuum. Highlights  of  this  invest- 

MT 

Z»: 

ment  strategy  include  a  completely 
revitalized  Hyde  Park  Library,  a  new 
branch  faculty  in  Allston,  and  the 
continuation  of  the  historic  preser- 
vation of  the  downtown  McKim 
Library. 

Projects  that  support  economic 
development  in  the  City  of  Boston 
benefit  from  a  commitment  of  $107 
million  in  capital  funds.  A  priority 
within  the  1994  Capital  Plan  is  the 
rebuilding  of  major  roads  and 
bridges  that  facilitate  commerce  and 
industry.  The  revitalization  of 
Downtown  Crossing  and  the  Mid- 
town  Cultural  District  will  bring 
economic  prosperity  and  culture  to 
the  lives  of  Boston's  residents.  The 
launch  of  a  Boston  Boulevards  Initi- 
ative will  provide  the  Finances  to 
upgrade  key  thoroughfares  through- 
out the  City. 


Public  safety  is  a  concern  that  is 
interwoven  throughout  the  1994 
Capital  Plan.  While  support  for 
public  safety  efforts  is  achieved 
through  neighborhood  revitalization 
projects  and  economic  development 
initiatives,  there  is  also  a  discrete  set 
of  commitments  in  this  year's  plan 
dedicated  to  police  and  fire  facili- 
ties and  equipment.  A  highlight  of 
the  1994  Capital  Plan  is  the  ground 
breaking  for  a  new  $62  Police 
Headquarters  on  the  Southwest 
Corridor.  More  than  $16  million  is 
also  targeted  for  the  enhancement 
of  frontline  fire-fighting  apparatus 
and  faculties  citywide. 

The  $61  million  in  capital  invest- 
ments to  facilitate  government 
effectiveness  represents  a  new  way 
of  looking  at  capital  investment. 
The  accessibility  and  safety  improve- 
ments to  Boston  City  Hall  will  not 
only  restore  a  City-owned  asset,  but 
will  also  ensure  the  more  efficient 


delivery  of  city  services.  Investment 
in  a  new  Visitor  Information  Center 
will  make  Boston  a  city  more  easily 
navigated  by  tourists  and  the 
convention  trade. 

The  majority  of  the  $18  million  in 
capital  investments  for  Parks  and 
Open  Space  has  been  allocated  to 
restoring  Boston's  park  system.  A 
priority  for  the  1994  Capital  Plan  is 
the  implementation  of  recommenda- 
tions from  the  Boston  Common 
Master  Plan,  including  renovation  of 
the  pathways  and  other  park  amen- 
ities.  Capital  projects  to  ensure 
maintenance  of  the  recreational 
areas  in  Franklin  Park  also  represent 
the  ongoing  commitment  to 
Boston's  natural  resources. 

There  are  a  number  of  important 
planning  studies  and  assessments 
that  will  be  initiated  as  a  result  of 
the  1994  Capital  Plan.  One  of  the 
most  exciting  is  the  Seaport  District 


Revitalization  Study,  which  will 
assess  existing  infrastructure  and 
identify  future  needs  for  the  East 
Boston  and  South  Boston  water- 
fronts.  Continuing  with  the  theme 
of  economic  development  is  the 
beginning  of  a  South  Bay  Master- 
plan  to  determine  the  economic 
future  of  this  important  area  of  the 
City.  A  focus  on  the  Huntington 
Avenue  Corridor  will  provide  the 
foundation  for  a  capital  investment 
strategy  to  enhance  this  important 
thoroughfare  lined  with  cultural  and 
educational  institutions. 

A  master  plan  for  the  Boston  public 
schools  will  be  initiated  to  address 
the  new  directions  in  educational 
reform  and  the  new  focus  on 
schools  as  community  learning 
centers.  The  plan  will  also  address 
effective  use  of  school  yards  as  an 
important  open  space  resource  for 
the  community.  A  series  of  reuse 
strategies  for  Boston's  key  public 
health  care  facilities,  including  the 
Boston  Specialty  and  Rehabilitation 
Hospital  (BSRH)  and  the  Long 
Island  Health  Campus  (IJHC),  will 


EXPENDITURES    BY    THEME    AND    DEPARTMENT-FISCAL    YEAR*    1994-19»« 


Departmenl 


Neighborhood 
Revitalization 


Public 
Safely 


Public 
Education 


Economic 
Development 


Health  and  the  Qntnmam 

Environment  Effecfin— II 


-    - <  \  ■  ■  '. 
■pa  '.:<:■ 


Fire 

Police 

Library 

Schools 

Boston  Redevelopment  Authority 

Transportation 


SO 
0 
0 
0 
9,581,000 
0 


$16,375,600 

78.W1.600 

0 

0 

0 

3,102.000 


Community  Centers 

14,172.300 

0                            1 

Economic  Development  and  Industrial  Corp. 

0 

0                            C 

Health  and  Hospitals 

0 

0                            ( 

Management  Information  Systems 

0 

0                            t 

Parks  and  Recreation 

15,603.800 

0                            t 

Public  Facilities 

1.237,200 

0                            ( 

Printing 

0 

0                            I 

Public  Works 

198,252,000 

Real  Property 

1,855,000 

0                            ( 

so 
o 

37.305.300 
126.062.600 
0 
0 
0 
0 
0 
0 
0 
0 
0 


so 

0 

0 

0 

13.015.300 

172.000 

0 

6.936.000 

0 

0 

0 

3.124.0O0 

0 

83.764.000 

456.000 


$3.696  000 

907.000 

0 

0 

52.000 

611.000 

0 

0 

180.441.900 

0 

0 

4.620.000 

0 

346200 

9.965,000 


151  ■ 

0 
0 
0 

I 

901.000 


0 
0 

1.496.700 
3.913300 

usi  -. 

3SI-2O0 
16.221000 
33.208  600 


11254JM 


14.471  JM 


•IU-S0T. 


32.771  m 

■itz-x 
351  m 

29L50..2M 

:;  m  m 


Total 


S240.701.300 


S97.879.200  S  163,367.900 


S  107.467.300 


S2OO.639.1O0 


S6I.296  600 


S-:  Q7J 


be  developed  as  an  outgrowth  of 
this  year's  capital  plan.  The  comple- 
tion of  a  City  Archives  Study  will 
assist  City  government  in  making 
key  decisions  regarding  storage  for 
important  public  documents.  The 
Boston  Boulevards  Initiative  will  be 
implemented  as  a  result  of  engineer- 
ing plans  for  several  key  thorough- 
fares, with  a  focus  on  Blue  Hill 
Avenue,  Tremont  Street,  and  Hyde 
Park  Avenue. 


Recommendations  from  these 
planning  studies  and  assessments, 
along  with  new  capital  investment 
needs  to  be  identified,  will  guide 
future  capital  plans.  From  1 994  to 
1998,  it  is  anticipated  that  approxi- 
mately $95  million  in  general 
obligation  bonds  will  be  issued 
annually.  This  estimate  will  be 
revised  as  die  coming  years'  capital 
plans  are  developed. 


Capital  expenditures  over  the  next 
few  years  are  dedicated  to  meeting 
die  program  goals  outlined  above. 
The  greatest  percentage  of  funds. 
27rr,  is  earmarked  for  neighbor- 
hood revilali/auoit  efforts,  followed 
by  Health  and  the  Environment  with 
23rr  of  total  expenditures.  Public 
Education  with  18r<.  Economic 
Development  commanding  a  1-' 


share  of  the  total.  Public  Safety  at 
1 1  cc .  Government  Ef fectiveness 
projects  totaling  7'..  and  Park.-  and 
Open  Space  at  -f. .   The  chart  ab-m 
provide-,  an  expenditures  stmutun 
b\  theme  and  Cir\  department. 


Capital  Revenue 

Sources 

Financing  for  the  1994 

General  Obligation  (CO.)  Bonds 

State  and  Federal  Funds 

Chapter  90  Funds 

Capital  Plan  is  derived 

Capital  investment  in  Boston  is 

State  and  federal  funds  are  cur- 

Administered  by  the  Massachusetts 

from  the  sources  indicated 

financed  primarily  by  general 

rendy  estimated  at  similar  levels  as 

Highway  Department.  Chapter  90 

in  the  chart  on  the  adja- 

obligation bonds,  representing  more 

a  source  of  capital  Financing — $73 

funds  are  derived  from  state  gas  tax 

cent  page  and  detailed  as 

than  65f  t  of  capital  fund  revenues. 

million  from  the  state  and  $78 

revenues  and  are  a  formula  distribu- 

follows: 

Over  the  past  decade,  the  City  has 

million  from  federal  programs. 

tion  to  all  cities  and  towns  in  the 

sold  S609.8  million  of  general  ob- 

General levels  of  support  from  both 

Commonwealth.   Over  $33  million 

ligation  bonds,  including  $50  million 

sources  have  diminished  gready 

in  Chapter  90  funds  will  be  utilized 

issued  in  September  1993.  This  new- 

over  the  past  several  decades,  but 

in  this  year's  plan. 

plan  assumes  $380  million  of  new- 

several  specific  programs  remain  as 

general  obligation  borrowings. 

key  resources  for  Boston's  Capital 

Urban  Systems  Program 

Plan.   Examples  of  these  programs 

A  program  established  through  the 

include: 

federal  government's  $151  billion 
Intermodal  Surface  Transportation 

School  Building 

Act  of  1991  (ISTEA).  the  Urban 

Assistance  Program 

Systems  Program  funds  SCc  of  the 

This  is  an  important  revenue  source 

cost  of  construction  for  major  local 

for  school  renovation  and  construc- 

road projects.  This  capital  plan 

tion.  The  State  Department  of 

carries  21  projects  to  be  supported 

Education  reimburses  a  percentage 

by  this  program. 

of  the  project  costs  on  an  annual 

basis.  The  City  estimates  that 

$146.8  million  in  revenue  from  this 

program  will  be  received  over  the 

next  20  years. 
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CAPITAL    PROJECT    FINANCING-FISCAL    VEARS     1994-1998 


Department 


Existing  GO 
Authorization 


Proposed  GO 
Authorization 


Revenue 
Bonds 


State 


lltoll 


Fire  $15,690,900  $4,432,600  SO  $0 

Police  77.764.B00  1.543.800  0  0 

Library  27,654.000  2.430,300  0  7.000.000 

Schools  113,619,900  17,103,800  0  0 

Boston  Redevelopment  Authority  14,455,300  4,527,000  0  632.000 

Transportation  4,003,000  783,000  0  0 

Community  Centers  9,945,900  4,505,400  0  0 

Economic  Development  and  Industrial  Corp.  6,936.000  0  0  0 

Health  and  Hospitals  16.265,800  9,741,100             153,060.000  0 

Management  Information  Systems  1,225,000  273,700  0  0 

Parks  and  Recreation  25,211,900  6.616.900  0  943,000 

Public  Facilities  10.848.000  1.685.100  0  1 300.000 

Printing  351,200  0  0  o 

Public  Works  73,294.200  86,676,000  0  63.205.000 

Real  Property  44,072,900  1,411,700  0  0 


It 

0 

221  000 
0 
2.949000 
0 
0 
0 
0 
0 
0 
0 
0 
74886  000 
0 


e 


si 


20.000 
0 
1375  000 
0 
0 
0 
0 
521000 
0 


Total 


$441,338,800 


S  141.730.400 


$2002.000 


Trust  Funds 

The  City's  Trust  Office  manages 
trust  funds  and  bequests  from  pri- 
vate citizens  that  are  dedicated  to 
Boston's  public  spaces.  While  these 
trust  funds  represent  a  small  per- 
centage, less  than  1%  of  the  overall 
revenue  to  the  capital  fund,  they 
play  an  important  role.   Grants  from 
the  George  Robert  White  Fund  have 
been  committed  to  neighborhood 


recreation  and  health  center 
projects  included  in  the  capital  plan. 
Grants  from  the  Edward  Ingersoll 
Browne  Trust  Fund  have  been  used 
for  the  restoration  of  neighborhood 
parks  and  public  spaces. 
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Debt  Management 


Rate  of  Principal  Retirement  (Fiscal  Years  Ending  June  1994  -  2014) 


%  of  Total  Amount 


Dollar  Amount  (in  millions) 


Effective  debt  management  will 
ensure  that  the  City  can  meet  its 
capital  infrastructure  and  faculty 
needs.  Debt  management  requires 
a  series  of  decisions  about  the 
amount,  timing,  purposes,  and 
structure  of  debt  issuance.  The 


long-term  debt  related  to  capital 
investment  has  two  main  purposes: 

(1 )  it  finances  acquisition,  construc- 
tion, repair,  and  renovation  of  City- 
owned  buildings,  equipment,  and 
other  City  facilities  that  are  neces- 
sary to  provide  public  services:  and 

(2 )  it  finances  infrastructure  im- 
provements needed  for  the  City's 
continued  growth  and  maintains 
safe  roadway  conditions. 

The  Treasury  Department  manages 
all  City  borrowings.  It  has  focused 
in  particular  on  the  timing  of  bor- 
rowings, paying  special  attention  to 
favorable  market  conditions.  The 
City  adopted  a  set  of  debt  manage- 
ment policies  that  were  imple- 
mented by  the  Treasury  Depart- 
ment. These  policies  address  issues 
such  as  debt  affordability  and 
limitations  on  the  level  of  variable 
rate  debt  the  City  will  use.  The  goal 
is  to  rapidly  repay  debt,  maintain  a 
conservative  level  of  outstanding 
debt,  and  ensure  the  City's  contin- 
ued positive  financial  standing  with 
the  bond  market. 


Key  components  of  the  debt 
management  policies  ensure  that 

•  combined  net  direct  debt 
should  not  exceed  3%  of 
taxable  assessed  value; 

•  at  least  25°^  of  the  overall  debt 
should  be  repaid  within  five 
years,  and  50ci  within  ten  years: 

•  annual  debt  service  costs 
should  not  exceed  10^c  of 
general  fund  expenditures; 

•  the  variable  rate  should  not 
exceed  20cc  of  the  City's  total 
currently  outstanding  bonded 
debt. 

The  1994-1998  Capital  Plan 
assumes  continued  new  borrowings 
of  about  $95  million  a  year.  The 
following  chart  details  the  capital 
fund  debt  service  schedule  for  a 
five-year  period. 


CAPITAL    FUND    DEBT    SERVICE    REQUIREMENTS-FISCAL    YEARS    1993-1XI 


Fiscal  Year  Ending  . .. 

Actual 

Projected 

In 

Projected 

thousands         

Proiected 

Protect**) 

•"".  KeM 

6/30/93 

6/30/94 

6/30/95 

6  JO'* 

UH) 

vam 

Gross  Debt  Service  Requirements 

Bonded  Debt: 

Principal 

S  53,585 

S  57.410 

S52JI0 

S  52.605 

S  52. 140 

mm 

Interest 

37,552 

34,830 

34,014 

34.787 

36  ?a 

39.119 

(1) 


Total 


91.137 


92240 


86.324 


87.392 


88  SOt 


S3  779 


Less  Revenue  Deemed  Available 
from  Related  Sources: 


12)               Parking  Rentals 

1,317 

1.400 

215 

215 

215 

215 

(3)               School  Construction 

Assistance 

13,285 

13.159 

11.625 

12.152 

12.152 

1773 

(4)               County  Courthouses 

180 

174 

166 

159 

141 

135 

Water  and  Sewer  Payments 

426 

324 

229 

134 

62 

59 

(5)                Sinking  Fund 

1,488 

4,450 

101 

120 

100 

M 

(6)               Cemetery  Funds 

20 

35 

35 

35 

35 

35 

Net  Debt  Service  Requirements 

74.421 

72,698 

73.953 

74577 

76203 

am 

Interest  on  Temporary  Loan  Notes: 
(7)  Revenue  Anticipation 

Bond  Anticipation 

Total  Net  Debt  Service  Requirements 


S  74,421 


3.000 
0 


S  76.953 


3,000 
0 


S  77.577 


3000 
0 


:  n 

: 


$-;::; 


S  86  462 


Assumes  debt  issuance  far  F  '95  through  F  '98  (2) 

totaling  S380  million.  20-year  average  maturity. 

with  an  interest  rate  of  5.54%.  131 

On  September  1, 1993.  the  City  issued  S50 

million  in  general  obligation  bonds.  In  January       (4) 

1994,  discussions  regarding  a  refinancing  of 

existing  debt  were  initiated. 


F  '95  through  F  '98  projections  per  the  Real 
Property  Department. 
F  '95  through  F  98  projections  per  the  PFD 
Division  ol  Capital  Planning. 
Due  Irom  the  Commonwealth  ol  Massachu- 
setts per  agreement  dated  October  1. 1988 


15)       Includes  amounts  leceired  M  in, oil  ol 
Betterments  estimated  U  $1 00  000  set  rear 

(6)  Due  from  cemetery  receipts. 

(7)  F"95  tbrough  F96  projecooes  per  Otfic*  at 
Budget  and  F 
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DEBT  RATIO  AS  OF  JUNE  30.  1993' 


Debt  Per  Capita 
as  a  %  of 


Amount 

Per 
Capita 

Ratio  to  Assessed 
Property  Value 

Personal  Income 
Per  Capita 

Gross  Direct  Debt 

S524.480.0O0 

S913.28 

1  92% 

3.71% 

Net  Direct  Debt 

S420.664.948 

S73250 

1.54% 

2  97=  , 

Net  Direct  and  Indirect  Debt 

S524.975.537 

S914.14 

1.92% 

3.71% 

'City  of  Boston  official  statement  September  1933 


The  annual  debt  service  require- 
ments are  well  within  the  City's 
maximum  guideline  of  10%.  The 
City's  current  overall  debt  burden 
(net  direct  debt  to  assessed  property 
value  of  $27  billion  I  is  1.545%.  The 
City's  net  direct  debt  per  capita  has 
actually  declined  from  S748.69  as  of 
July  1 986  to  its  current  level  of 
S732.50  as  of  June  1993.  While  debt 
issuance  and  debt  outstanding  have 
increased  over  the  last  decade,  it  has 
been  a  modest  increase. 

Boston  has  been  conservative  about 
assuming  long-term  debt  and 
aggressive  about  retiring  debt 
expeditiously.  Currently,  the  City 
plans  to  retire  42.4%  of  its  principal 
before  1998.  This  overall  approach 
to  debt  issuance  has  significantly 
shaped  the  City's  capital  investment 
strategy.  Upgrades  to  the  City's 
bond  rating  have  also  contributed  to 
the  successful  capital  investment 
strategy.  Since  1981.  when  the 


rating  was  withdrawn  in  response  to 
passage  of  Proposition  2'  i,  through 
1983,  when  the  rating  began  to 
improve  significantly,  the  invest- 
ment grade  for  the  City's  bonds  has 
continued  to  reflect  sound  debt 
management  and  capital  budgeting 
policies.  Both  Moody's  Investors 
Service  and  Standard  &  Poor's 
Corporation  have  awarded  Boston 
an  A  rating  consistently  over  the  past 
six  years. 

Recent  Trends  in  Capital 
Debt  Issuance 

Boston  has  had  12  bond  sales  over 
the  past  decade,  including  three 
refinancing  issues.  The  smallest 
issue  was  S30  million  in  September 
1983:  the  largest  was  $96  million  in 
1991,  which  included  a  $16  million 
refund  of  existing  debt.  For  the 
most  recent  $50  million  general 
obligation  bond  issue  in  September 
1993.  the  City  also  achieved  signifi- 
cant interest  rate  savings. 


_  --  _ 
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r    AS     OF    JUNE     30.     1993 

Genera]  Purpose 

S28.859.901 

5.5% 

Acquisition  of  Land: 
Outdoor  Facilities 

Department 
Equipment 

Remodeling  and 
~~    Extraordinary  Repairs 

^^--    Auditorium 
-    Economic  Development 

-  New  City  Hall 
Parking  Facilities 

Urban  Redevelopment 
and  Renewal 

School  Project  Loan, 
Capital  Improvements,  etc. 

-  Capital  Improvements; 
Acts  of  1966  and  1973 

Construction  of  Buildings: 
Acquisition  of  Land 

Traffic  Signal  and 

Public  Lighting  Installation 

-  Sidewalk  Construction 
Bridge  Construction 

~~    Public  Ways  Construction 

Water  Mains 

-  Sewerage  Works 

20.807.104 

4.0% 

99.505.656 

19.% 

215.000 

.04  % 

7.774,911 

1.5% 

2.740.000 

0.5  % 

6.689.868 

1.2% 

48.304,769 

9.0% 

Schoolhouses 

SI  50.785.288 

28.0% 

Public  Buildings    Excluding  Schools 

S54.552.700 

10.0  % 

22.375.828 

4.0% 

Public  Works 

SI  0.096,907 

2.0% 

13.641.546 

2.5  % 

10.018.122 

2.0% 

43.062.400 

8.5% 

245.000 

0.5% 

535.000 

0.7% 

4,270.000 

1.0% 

Rapid  Transit 
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Appendices 


McKtm  Library,  Copley  Square 


Boston's  Current  Capital  Assets 


The  following  list  is 
an  inventory  of  munici- 
pally owned  buildings 
and  infrastructure. 
Boston  also  operates 
programs  out  of  leased 
facilities  and  privately 
owned  properties  that 
are  not  reflected  in  this 
inventory. 


Schools 

76  Elementary  Schools 

19  Middle  Schools 

16  High  Schools 

5  Special  SchooLs 

5  Administrative  Buildings 

Libraries 

25  Neighborhood  Branches 

1  Kirstein  Business  Branch 

1  Main  Branch 

(Johnson  and  McKim) 

2  Book  Depositories 

Police 

1  Headquarters 

10  Neighborhood  Police  Facilities 

7  Support  Facilities 

Fire 

1  Headquarters 

4  Support  Facilities 

2  Marine  Units 

2 1  Ladder  Trucks 
34  Pumper  Trucks 
1  Tower  Unit 


Health  and  Hospitals 
Boston  City  Hospital 
Long  Island  Health  Campus 
Boston  Specialty  and 

Rehabilitation  Hospital 
4  Neighborhood  Health  Centers 

Historic  Buildings 
Old  Stale  House 
Faneuil  Hall 
Parkman  House 
Abiel  Smith  School 

Park,  Playgrounds  and  Cemeteries 
185  Parks.  Parkways. 

and  Playgrounds 
75  Squares 
19  Cemeteries 
2.200  Acres  of  Open  Space 
1 1  Field  Houses 

Municipal  and  Recreational 

1 1  Municipal  Buildings 

32  Community  Centers 

1 7  Recreation  Centers 

19  Indoor  and  Outdoor  PooLs 

1 1  Maintenance  Yards 

4  Administrative  Buildings 

1  City  Hall 


Public  Ways,  Transportation 
and  Utilities 
74t)  Mill-*,  of  Ki.adu  aw 
33  Vehicular  Bridge*. 

7  Pedestrian  Bridge*. 
25.000  Su-et  iliahi> 
720  Traffic  Signals 

Industrial  Parks 
Alsen-Mapc*.  Industrial  Park 
Boston  Marine  Industrial  Park 
Charlestown  Navy  Yard 
Crosslown  Industrial  Park 

Other 

Strand  Theatre 

Boston  Business  School 

Surplus  Municipal  Properties 

8  School  and  Municipal  Facilities 

Tax-Foreclosed  Properties* 
1  1  J  Residential  buildings 
76  Commercial  and  or 
Mixed-Use  Buildings 
3.000  Parcels  of  Land 


'  as  of  1    iM.  The  in*x*nlor\  changes 
constant!)  as  prvponic-s  arc  nrochncd  < 
coon  c\  v<L 
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Glossary  of  Terms 

Account 

Capital  Budget 

Computer  Aided  Dis[)atch 

A  classification  of  appropriation 

A  plan  for  capital  expenditures  for 

(CAD)  System 

by  object  of  expenditure. 

projects,  to  be  included  during  the 

A  network  of  computers,  which 

first  year  of  a  capital  program.  Funds 

facilitates  the  dispatching  of 

Appropriation 

are  subject  to  appropriation. 

emergency  police,   fire,  or  emer- 

An authorization  made  by  the 

gency  medical  service  personnel. 

legislative  body  of  a  government 

Capital  Improvement 

that  permits  officials  to  incur 

An  expenditure  that  adds  to  the 

Credit  Rating 

obligations  against  and  to  make 

useful  life  of  the  City's  fixed  assets. 

A  formal  evaluation  of  credit  history 

expenditures  of  governmental 

and  capability  of  repaying  obliga- 

resources. 

Capital  Improvement  Program 

tions.  The  bond  ratings  assigned  by 

A  multiyear  plan  for  capital  expendi- 

Moody's Investors  Service  and 

Authorization 

tures  to  be  incurred  each  year  over  a 

Standard  &:  Poor's  Corporation  are 

The  legal  consent  to  expend  funds. 

fixed  period  of  years  to  meet  capital 
needs. 

a  form  of  credit  rating. 

Bond 

Debt  Limit 

An  interest-bearing  promise  to  pay. 

Chapter  90  Funds 

The  maximum  amount  of  debt  that 

with  a  specific  maturity. 

A  state-funded  program  for  payments 

a  governmental  unit  may  incur 

to  cities  and  towns  for  up  to  100%  of 

under  constitutional,  statutory,  or 

Bonds  Authorized  and  Unissued 

the  costs  of  construction,  reconstruc- 

charter requirements.  The  limita- 

Bonds that  a  government  can  issue 

tion,  and  improvements  to  public 

tion  is  usually  a  percentage  of 

and  sell  without  the  necessity  for 

ways. 

assessed  valuation  and  may  be  fixed 

further  authorization. 

Community  Development  Block  Grant 

upon  either  gross  or  net  debt. 

(CDBG) 

Debt  Outstanding 

A  federal  entitlement  program  that 

The  general  obligation  bonds  that 

provides  community  development 

have  been  sold  to  cover  the  costs 

1                     -J-XG                      1 

funds,  on  a  formula  basis. 

of  the  City's  capital  outlay  expendi- 
tures from  bond  funds. 

1                    256                     1 

Debt  Service 

The  annual  amount  of  money 
necessary  to  pay  the  interest  and 
principal  on  outstanding  deht. 

Expenditure 

The  actual  outlay  of  or  obligation 

to  pay  cash. 

Fixed  Debt 

Long-term  obligations  other  than 
bonds,  such  as  judgments,  mort- 
gages, and  long-term  serial  notes 
or  certificates  of  indebtedness. 

Full  Faith  and  Credit 
A  pledge  of  the  general  taxing 
powers  for  the  payment  of  govern- 
mental obligations.  Bonds  carrying 
such  pledges  are  usually  referred  to 
as  general  obligation  or  full  faith- 
and  credit  bonds. 

Fiscal  Year  (FY) 

A  12-month  period  to  which  an 
annual  budget  applies.  Boston's 
fiscal  year  runs  from  July  1  to 
June  30. 


General  Fund 

The  fund  into  which  the  general 

(nonearmarked)  revenues  of  the 

municipality  are  deposited  and 

from  which  money  is  appropriated 

to  pay  the  general  expenses  of  the 

municipality. 

General  Obligation  (G.O.)  Bonds 
Bonds  for  whose  payment  the  full 
faith  and  credit  of  the  issuer  has 
been  pledged.   More  commonly, 
but  not  necessarily,  general  obliga- 
tion bonds  are  payable  from 
property  taxes  and  other  general 
revenues. 

In-Lieu-of-Taxes 

Income  to  replace  the  loss  of  tax 
revenue  resulting  from  property 
exempted  from  taxation. 

Interest 

Compensation  paid  or  to  be  paid 
for  die  use  of  money,  including 
interest  payable  at  periodic  inter- 
vals or  discount  at  die  time  a  loan 
is  made. 


Interest  Rate 

The  interest  payable,  expressed  as  a 
percentage  of  the  principal  avail- 
able for  use  during  a  specified 
period  of  time. 

Official  Statement  (O.S.) 
The  municipal  equivalent  of  a 
prospectus — history,  background 
of  managers,  fund  objectives,  a 
financial  statement,  and  other 
pertinent  data  related  to  the  City's 
financial  condition. 

Operating  Budget 
Plan  of  proposed  expenditures 
for  personnel,  supplies,  and  other 
expenses  for  the  coming  fiscal  year. 

Principal 

The  face  amount  of  a  bond. 

exclusive  of  accrued  interest. 

Proposition  2'A 

A  statewide  tax  limitation  initiative 
limiting  die  propertv  tax  lew  in 
cities  and  towns  in  the  Common- 
wealth to  2!  i  percent  of  the  full  and 
fair  cash  valuation  of  die  taxable 
real  estate  and  personal  property  in 
dial  city  or  town. 


Reimbursement  Grant 
\  federal  or  state  grant  that  is  paid 
to  the  C  it\  <>n<  e  a  project  is  com- 
plete and  inspected  for  conform- 
ance to  the  grant  contract.   Th- 
must  provide  the  full  funding  for 
the  project  until  the  reimbursement 
is  received. 

Tax-Exempt  Bonds 
Bonds  exempt  from  federal 
income,  state  income,  or  st-i 
local  persona]  property  taxes. 
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Acronym  List 

Agency/Department  and  Program  Acronyms 

City  of  Boston 

Massachusetts 

Federal  Government 

BCC 

Boston  Community 

BRA 

Boston  Redevelopment 

CA/T 

Central  Artery/Third 

ADA 

Americans  with 

Centers 

Authority 

Harbor  Tunnel  Project 

Disabilities  Act 

BCH 

Boston  City  Hospital 

BTD 

Boston  Transportation 
Department 

DCPO 

Division  of  Capital 
Planning  and  Operations 

FHWA 

Federal  Highway 
Administration 

BFD 

Boston  Fire  Department 

BWSC 

Boston  Water  and  Sewer 

EOTC 

Executive  Office  of 

FHA 

Federal  Housing 

BPD 

Boston  Police  Department 

Commission 

Transportation  and 

Administration 

BPL 

Boston  Public  Library 

DCP 

Division  of  Capital 

Construction 

HHS 

Department  of  Health  and 

Planning  (unit  of  PFD, 

MASSPORT 

Human  Services 

BPRD 

Boston  Parks  and 

formerly  known  as  OCP) 

Massachusetts  Port 

Recreation  Department 

DH&H 

Department  of  Health  and 

Authority 

HUD 

Department  of  Housing 
and  Urban  Development 

BPS 

Boston  Public  Schools 

Hospitals 

MBTA 

Massachusetts  Bay  Trans- 

BPWD 

Boston  Public  Works 

portation  Authority 

ISTEA 

1  nurnincl.il  Surface 

Department 

EDIC 
MIS 

Economic  Development 
and  Industrial  Corporation 

Management  Information 
Systems 

MDPW 

Massachusetts  Department 
of  Public  Works  (now 
known  as  the  Massachu- 
setts Highway  Department) 

NPS 

Transportation  Act 
National  Park  Service 

OBPE 

Office  of  Budget  and 
Program  Evaluation 

MHD 

Massachusetts  Highway 
Department 

PFD 

Public  Facilities 
Department 

MTA 

Massachusetts  Turnpike 
Authority 

RPD 

Real  Property  Department 

MWRA 

Massachusetts  Water 
Resources  Authority 

1 
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Project  Index 


ADMINISTRATION  BUILDING     171 

ALFORD  STREET  BRIDGE     66 

ALFORD  STREET  BRIDGE  HOUSE     205 

ALLSTON  BRANCH  LIBRARY     104 

ALLSTON  LANDING     1  50 

AMBULANCE  GARAGE     172 

AMBULATORY  CARE  CENTER  -  PNEUMATIC  TUBE     1 73 

AMBULATORY  CARE  CENTER  -  WOMEN'S  CENTER     1 73 

AMERICAN  LEGION  BRIDGE    67 

AMERICAN  LEGION  FIELD  HOUSE     35 

AMERICAN  LEGION  PLAYGROUND     36 

ARCHIVES  AND  RECORDS  MANAGEMENT  CENTER     21 1 

ARCHIVES  AND  RECORDS  MANAGEMENT  CENTER  STUDY     21 2 

AREA  A  STATION  IMPROVEMENTS     92 

AREA  A-7  STATION     93 

AREA  B-2  STATION     93 

AREA  D-14  STATION     94 

AREA  D-4  STATION     94 

AREAS  B/C/D  STATIONS  AND  REVOLVER  RANGE     95 

ARSON  SQUAD     86 

AUTOMATIC  SPRINKLER  SYSTEMS     213 


B 

BACK  BAY  MAINTENANCE  BUILDING     198 
BACKUP  OPERATIONS  CENTER     95 
BALDWIN  SCHOOL     112 
BASKETBALL  COURTS     36 
BEETHOVEN  SCHOOL     112 
BEETHOVEN  SCHOOL  PLAY  AREA     37 
BELGRADE  AVENUE  BRIDGE     67 
BLACKSTONE  /  FRANKLIN  SQUARES     37 


BLAKEMORE  STREET  BRIDGE    68 

BLUE  HILL  AVENUE  PHASE  II     151 

BLUE  HILL  AVENUE  PHASE  III     151 

BOSTON  BUSINESS  SCHOOL    21 4 

BOSTON  CITY  HALL  COMMUNICATIONS     1 97 

BOSTON  CITY  HALL  ACCESS  IMPROVEMENTS     191 

BOSTON  CITY  HALL  AIR  HANDLING  SYSTEM     21 4 

BOSTON  CITY  HALL  ASBESTOS  REMOVAL     1 92 

BOSTON  CITY  HALL  CHILLER  MAINTENANCE     21 5 

BOSTON  CITY  HALL  CONCRETE  RERAIRS     21  5 

BOSTON  CITY  HALL  ELECTRICAL  IMPROVEMENTS     21 6 

BOSTON  CITY  HALL  ELEVATORS     21 6 

BOSTON  CITY  HALL  EMERGENCY  GENERATOR     21 7 

BOSTON  CITY  HALL  EMERGENCY  SAFETY  SYSTEM     21  7 

BOSTON  CITY  HALL  PLAZA     21 8 

BOSTON  CITY  HALL  SECURITY  SYSTEM     21 9 

BOSTON  CITY  HALL  SIGNAGE     219 

BOSTON  CITY  HALL  WATER  MAIN  REPLACEMENT     220 

BOSTON  CITY  HALL  WATERPROOFING     220 

BOSTON  COMMON     228,   229 

BOSTON  HARBOR  SEAPORT  ACCESS  STUDY     1 42 

BOSTON  HIGH  SCHOOL     1 1 3 

BOSTON  LATIN  SCHOOL     1 1 3 

BOSTON  TECHNICAL  CENTER     147 

BOYLSTON  STREET     152 

BRANCH  LIBRARY  FACILITIES  STUDY     104 

BREWER  PLAYGROUND     38 

BRIDGE  ENGINEERING  OVERVIEW     68 

BRIDGE  REPAIRS     69 

BRIGHTON  AVENUE  -WASHINGTON  STREET  -TREMONT  S'  =  ££"     152 

BRIGHTON  BRANCH  LIBRARY     105 

BROPHY  PARK     38 


BUILDING  SECURITY  SYSTEM     221 
BYRNE  PLAYGROUND     39 


CALDWELL  PLAYGROUND     39 

CAMBRIDGE  STREET     153 

CARTER  PARK     229 

CASTLE  SQUARE  HOUSING  INFRASTRUCTURE     22 

CAUSEWAY  ROAD  AND  PARKING  LOT  LIGHTING     174 

CAUSEWAY  ROAD  PERMANENT  REPAIRS     174 

CEDAR  SQUARE  PARK     230 

CELL  RENOVATIONS     96 

CEMETERIES  PHASE  II.  ACTIVE     228 

CENTRAL  BURYING  GROUND     230 

CENTRAL  MAINTENANCE  FACILITY     205 

CENTRE  STREET  BUSINESS  DISTRICT    153 

CENTRE  STREET  PARKING  FACILITY     BO 

CHANDLER  POND     231 

CHANNING  SCHOOL     114 

CHARLESTOWN  BRANCH  LIBRARY     105 

CHARLESTOWN  NAVY  YARD  BUILDING  STABILIZATIONS     142 

CHARLESTOWN  NAVY  YARD  INFRASTRUCTURE  IMPROVEMENTS     143 

CHARLESTOWN  NAVY  YARD  ROADWAY  RECONSTRUCTION     143 

CHARLESTOWN  SERVICE  BUILDING     106 

CHARLESTOWN  STREETS  I     22 

CHARLESTOWN  STREETS  II     23 

CHELSEA  STREET  BRIDGE     154 

CHESTER  PARK     40 

CHINATOWN  BUSINESS  DISTRICT     154 

CHINATOWN  GATEWAY     23 

CHRISTOPHER  COLUMBUS  PARK     231 

CHRISTOPHER  COLUMBUS  PARK     232 

20  CHURCH  STREET    213 

CITYWIDE  SPRAY  DEVICES     232 


CLAPP  SCHOOL     114 

CLEMENTE  FIELD  HOUSE     40 

CLIFFORD  PARK     233 

CODMAN  SQUARE  BUSINESS  DISTRICT     1 63 

COLUMBIA  ROAD     155 

COLUMBUS  PARK     233,   234 

COLUMBUS  PARK  STADIUM     234 

COMMERCIAL  STREET     155 

COMMONWEALTH  AVENUE     69 

COMPUTER-AIDED-DISPATCH  (CAD)  SYSTEM     96 

CONGRESS  STREET  BRIDGE     156 

CONGRESS  STREET  PEDESTRIAN  BRIDGE     1 56 

CONLEY  SCHOOL     115 

COOK  STREET  PLAY  AREA     41 

COPPS  HILL  CEMETERY  PHASE  II     235 

COPPS  HILL  TERRACE    41 

COURAGEOUS  SAILING  CENTER.  PIER  4     1 98 

COURT  RENOVATIONS     42 

26  COURT  STREET     21 1 

CUMMINS  HIGHWAY  BRIDGE  OVER  RAILROAD     70 

CURLEY  COMMUNITY  CENTER     25,   26 

CURTIS  HALL  PHASE  II     26 

CUSTOM  HOUSE  AREA  INFRASTUCTURE     144 


DALTON  STREET  BRIDGE     70 

DANA  AVENUE  BRIDGE     71 

DEFILIPPO  PLAYGROUND     42 

DELLE  AVENUE  (GIBBONS)  PLAYLOT    43 

DEVER  SCHOOL    115 

DOHERTY,  MCLAUGHLIN,  SAVIN  PLAYGROUNDS     235 

DOHERTY  PLAYGROUND     43 

DORCHESTER  SQUARES.  VARIOUS     64 

DRAPER  PLAYGROUND     44 


DRAPER  POOL  27 
DRYDOCKII3  148 
DUDLEY  TOWN  COMMON     1 64 


EAST  BOSTON  HIGH  SCHOOL     1 1 6 

EAST  BOSTON  MAINTENANCE  YARD     206 

EAST  BOSTON  SOCCER  FIELD    44 

EDISON  SCHOOL     116 

EGLESTON  SQUARE  BUSINESS  DISTRICT     164 

ELIOT  NORTON  PLAYGROUND     45 

EMERGENCY  GENERATORS     97,   196 

ENDICOTT  SCHOOL     117 

ENERGY  CONSERVATION  PROGRAM     175 

ENGINE  29     86 

ENGLISH  HIGH  SCHOOL     117 

ERIE  ELLINGTON  PLAYGROUND     45 

ESSEX  STREET  PARK     24 

EVERETT  SCHOOL     118 

EXTERIOR  SIGNAGE     176 


FACILITIES  SURVEY     87 

FACILITY  RELOCATION  STUDY     206 

FANEUILHALL     165 

FIDELIS  WAY     46 

FIELD  HOUSE  FACILITIES     46 

FIFIELD  SCHOOL     118 

FIRE  ALARM  BUILDING     87 

FIRE  EQUIPMENT    88 

FIRE  TRAINING  ACADEMY     88 

FLAHERTY  PLAYGROUND     47 

FLAHERTY  POOL     27 

FLOODLIGHT  REPAIRS     236 


FOLEY  BUILDING  CENTRAL  STERILE  SUPPLY     1 76 

FOLEY  BUILDING  COURTYARD  ACCESS     1  77 

FOLEY  BUILDING  RENOVATION  PHASE  II      1  77 

FOLEY  BUILDING  ROOF  REPAIRS     1 78 

FOREST  HILLS  MAINTENANCE  YARD     207 

FRANKLIN  PARK  BRIDLE  PATHS     237 

FRANKLIN  PARK  CIRCULATION  IMPROVEMENTS     237 

FRANKLIN  PARK  CIRCULATION  SYSTEM     236 

FRANKLIN  PARK  ENTRANCES     238 

FRANKLIN  PARK  GOLF  CLUBHOUSE     238 

FRANKLIN  PARK  GREENHOUSES  PHASE  III     1 99 

FRANKLIN  PARK  MAINTENANCE  FACILITY  PHASE  II     1 99 

FRANKLIN  PARK  MAINTENANCE  FACILITY  PHASE  IM     200 

FRANKLIN  PARK  MAINTENANCE  FACILITY  PHASE  IV     200 

FRANKLIN  PARK  MAINTENANCE  YARD     201 

FRANKLIN  PARK  MAINTENANCE  YARD  -  CARRIAGE  HOUSE     201 

FRANKLIN  PARK  MAINTENANCE  YARD  -  TRADES  STORAGE     202 

FRANKLIN  PARK  STABLES     239 

FRANKLIN  PARK  STORAGE     202 

FREEDOM  TRAIL  SIGNAGE  IMPROVEMENTS     1 66 

FUEL  TANK  REMOVAL     178 

FUEL  TANK  REMOVAL  AND  REPLACEMENT     1 70 

FUEL  TANK  REPLACEMENT  ASSESSMENT     221 

FUEL  TANK  REPLACEMENTS  PHASE  II     189 


GARDNER  SCHOOL     119 
GARDNER  STREET  LANDFILL     71 
GARFIELD  SCHOOL     119 
GAVIN  SCHOOL     1 20 
GENERAL  PARK  IMPROVEMENTS     47 
GIBSON  STREET  MAINTENANCE  YARD     207 
GROVE  HALL  BUSINESS  DISTRICT    1 65 
GUARD  STATION  RENOVATIONS     1 79 


HALEY  SCHOOL     1 20 

HANCOCK  STREET  MAINTENANCE  YARD     208 

HANCOCK  STREET  MUNICIPAL  BUILDING     222 

HARAMBEE  FIELD     48 

HARVARD  STREET  HEALTH  CENTER     179 

HARVARD-KENT  SCHOOL     1 21 

HAWKINS  STREET  MUNICIPAL  BUILDING  PHASE  II     222 

HEADWORK  HOUSE  DROP  SHAFT     1 80 

HEALY  PLAYGROUND  PHASE  II     48 

HEALTH  AREA,  ADULT  DAY     171 

HENNIGAN  SCHOOL     121 

HIGGINSON  SCHOOL     122 

HIGHLAND  PARK     49 

HISTORIC  CEMETERIES     239 

HOMELESS  SHELTER  PHASE  II     180 

HOUSING  DEVELOPMENT  INFRASTRUCTURE     72 

HOWES  PLAYGROUND     49 

HUMBOLDT  AVENUE  PLAYLOT     SO 

HUNT  FIELD  HOUSE     50 

HUNT  PLAYGROUND     51 

HUNTINGTON  AVENUE  STUDY     144 

HURLEY  SCHOOL     122 

HYDE  PARK  AVENUE     72 

HYDE  PARK  AVENUE  BRIDGE  OVER  MOTHER  BROOK    73 

HYDE  PARK  BRANCH  LIBRARY     106 

HYDRANT  AND  FIRE  SAFETY  IMPROVEMENTS     1 81 

HYDRAULIC  ELEVATOR  AT  SOUTH  BLOCK     181 

HYNES  PLAYGROUND     51 


IPSWICH  STREET  BRIDGE     73 


JACKSON  MANN  SCHOOL     1 23 

JAMAICA  POND  EROSION  STABILIZATION     240 

JOHN  ELIOT  SQUARE     74 

JOHNSON  BUILDING  AND  MCKIM  BUILDING     1 07 

JOYCE  PLAYGROUND     52 


KENNEY  SCHOOL     123 

KENT  COMMUNITY  SCHOOL     28 


LATIN  ACADEMY     124 

LAVISCOUNT  PLAZA     52 

LEE  (CLEMENTE)  PLAYGROUND     53 

LEE  COMMUNITY  SCHOOL     28 

LIBERTY  TREE  SQUARE     53 

LIFE  SAFETY  SYSTEMS     1 82 

LONG  ISLAND  BRIDGE     1 90 

LONG  ISLAND  BRIDGE  PAINTING     190 

LOWER  MILLS  BRANCH  LIBRARY     107 


M 

MADISON  PARK  HIGH  SCHOOL     124 
MAINTENANCE  BUILDING     196 
MAINTENANCE  GARAGE     182 
MANNING  SCHOOL     125 
MARTIN  LUTHER  KING  SCHOOL     1 25 


MARY  HANNON  PLAYGROUND  54 

MASON  POOL  29 

MASON  SCHOOL     126 

MASONRY  REPAIRS     183 

MASSACHUSETTS  AVENUE     157 

MASSACHUSETTS  AVENUE  BRIDGE     74 

MATERIALS  RECYCLING  FACILITY     208 

MATTAPAN  SQUARE  BUSINESS  DISTRICT     157 

MCARDLE  BRIDGE     75 

MCARDLE  BRIDGE  HOUSE     209 

MCCORMACK SCHOOL     126 

MCKIM  BUILDING     108 

MEDFORD  STREET  BYPASS  DESIGN     145 

MEDICAL  EQUIPMENT  PURCHASES     183 

MENDELL  SCHOOL     127 

MIDTOWN  INFRASTRUCTURE  PHASE  I     158 

MIDTOWN  INFRASTRUCTURE  PHASE  II     158 

MIRABELLA  POOL     29 

MISSION  HILL  EXTENSION  COMMUNITY  CENTER     30 

MISSION  HILL  PLAYGROUND     54 

MOON  ISLAND  INTERCEPTOR     89 

MOON  ISLAND  SEAWALL     89 


N 

NAZZARO  COMMUNITY  CENTER  FUEL  TANK  REMOVAL     30 

NAZZARO  COMMUNITY  CENTER  PHASE  III     31 

NEIGHBORHOOD  BUSINESS  DISTRICTS     75 

NEW  AREA  D-4  STATION  STUDY     97 

41  NEW  CHARDON  STREET     191 

NEW  CHELSEA  STREET  BRIDGE     1 59 

NEW  DUDLEY  STREET  PHASE  II     145 


NEW  INPATIENT  FACILITY     1  84 

NEW  POLICE  HEADQUARTERS     98 

NEW  POLICE  TRAINING  ACADEMY  STUDY    96 

152  NORTH  STREET     212 

NORTH  WASHINGTON  STREET  BRIDGE     1  59 

NORTHERN  AVENUE  CONNECTOR  ROADS    160 


OHRENBERGER  SCHOOL     127 
ORCHARD  PARK  COMMUNITY  CENTER    31 


PAGEL  PLAYGROUND     55 

PARIS  STREET  COMMUNITY  CENTER  PHASE        32 

PARIS  STREET  POOL     32 

PARK  IMPROVEMENT  EVALUATION     240 

PARKER  HILL  BRANCH  LIBRARY     1 08 

PARKING  LOT  A  IMPROVEMENTS     184 

PARKMAN  BANDSTAND     241 

PARKMAN  HOUSE  REPAIRS     223 

PETERS  PARK     55 

PHILBRICK  SCHOOL     128 

PHILLIPS  STREET  PLAY  AREA     56 

PIER  4  PARK     24 

PLAYLOT  EQUIPMENT    56 

PLAYSTEAD  PARK     241 

POLICE  TRAINING  ACADEMY  PHASE  II     99 

POOLS.  ACCESS  IMPROVEMENTS  VARIOUS     25 

PRINTING  PLANT  ACCESS  IMPROVEMENTS     204 

PRINTING  PLANT  EQUIPMENT     204 


PUBLIC  GARDEN     242 

PUBLIC  GARDEN  LAGOON  EDGE     242 

PUBLIC  GARDEN  TOOL  HOUSE     203 


QUINCY  STREET  PLAY  AREA     57 


RENOVATIONS  AT  5  BRANCH  LIBRARIES     109 

RENOVATIONS  AT  24  BRANCH  LIBRARIES     109 

RENOVATIONS  AT  3  FIRE  STATIONS     91 

RENOVATIONS  AT  14  FIRE  STATIONS     90 

RENOVATIONS  AT  16  FIRE  STATIONS     90 

RENOVATIONS  AT  4  MIDDLE  SCHOOLS     1 28 

RESERVATION  ROAD  BRIDGE     76 

RIPLEY  PLAYGROUND     57 

RIVERWAY  PHRAGMITES     243 

ROADWAY  RECONSTRUCTION     148 

ROADWAY  RECONSTRUCTION  FY94-FY98     76 

ROADWAY  RESURFACING  FY94-FY98     77 

ROBERT  G.  SHAW  SCHOOL     1 29 

ROCK  GUARD  INSTALLATION  AT  NINE  SCHOOLS     130 

ROGERS  PLAYGROUND    58 

ROGERS  SCHOOL    130 

RONAN  PARK     58 

ROOSEVELT  SCHOOL     1 31 

ROSLINDALE  COMMUNITY  CENTER     33 

ROSS  PARK     59 

ROSSMORE-STEDMAN  PARK    59 

ROXBURY  MAINTENANCE  YARD     209 

RUGGLES  CENTER  IMPROVEMENTS     146 


RUSSELL  SCHOOL     131 
RUTHERFORD/HARVARD  MALL     60 
RYAN  FIELD  HOUSE     60 
RYAN  PLAYGROUND     61 


SAINT  HELENA'S  PARK     61 

SALT  SHEDS     210 

SAMUEL  ADAMS  PARK     223 

SARAH  GREENWOOD  SCHOOL    1 32 

SARATOGA  STREET  BRIDGE     77 

SCARBOROUGH  POND     243 

SCHOOL  FACILITIES  ASSESSMENT     132 

SCHOOLYARD  IMPROVEMENTS     133 

SCHOOLS,  ACCESS  IMPROVEMENTS  AT  VARIOUS     111 

SEA  WALL  REPAIR     185 

SEARS  AND  SURGICAL  BUILDINGS     185 

SECONDARY  PSAP  AT  FIRE  ALARM     91 

SECURE  VACANT  BUILDINGS     186 

SEWER  AND  DRAIN  IMPROVEMENTS     1 49 

SEWER  TIE-IN  AND  TREATMENT     186 

SHELBURNE  COMMUNITY  CENTERS     34 

SIDEWALK  RECONSTRUCTION  FY94-FY98     78 

SIGNAGE  AND  EXTERIOR  LIGHTS     34 

SNOWDEN  HIGH  SCHOOL     133 

SOUTH  AND  EAST  JETTY  FENDER  REPAIRS     149 

SOUTH  BAY  MASTER  PLAN     146 

SOUTH  BOSTON  HEALTH  CENTER     187 

SOUTH  BOSTON  MAINTENANCE  YARD     21 0 

SOUTH  END  LIBRARY  PARK     62 

SOUTH  END  RELOCATION  AWARDS     147 


SOUTH  STREET     78 

SOUTHAMPTON  STREET  MAINTENANCE  YARD     192,   224 

SPRAY  DEVICES  AND  DRINKING  FOUNTAINS     62 

STONE  SCHOOL     134 

STRAND  THEATRE     81 

STREETLIGHTING  FY94-FY98     79 

STRESS  UNIT     99 

STRUCTURAL  REPAIRS  AT  1 1  FIRE  STATIONS     92 

SULLIVAN  SQUARE  OVERPASS     160 

SUMMER  AND  LAMSON  STREET  PLAYGROUNDS     63 

SUMMER  STREET  BRIDGE  OVER  A  STREET     161 

SUMMER  STREET  BRIDGE  OVER  C  STREET     161 

SUMMER  STREET  BRIDGE  OVER  FORT  POINT  CHANNEL     162 

SUMMER  STREET  BRIDGE  OVER  RESERVE  CHANNEL     162 

SUMNER  SCHOOL     134 

SURFACE  AND  COURT  RENOVATIONS     63 

SURGICAL  CENTER     187 

11  SWIMMING  POOLS     110 

4  SWIMMING  POOLS  -  HANDICAPPED  ACCESS     1 1 0 


TAFT  SCHOOL     135 

TAYLOR  SCHOOL     135 

TERMINAL  STREET  AND  BERTH  10  RECONSTRUCTION     150 

THOMPSON  SQUARE     64 

TIMILTY  SCHOOL     136 

TOBIN  BUILDING  REPAIRS     188 

TOBIN  SCHOOL     136 

TRAFFIC  SIGNAL  EQUIPMENT     1 00 

TRANSPORTATION  PROJECTS     79 

TREE  PLANTING     244 


800  MHZ  TRUNKED  RADIO  SYSTEM  PHASE  I  AND  I        197 
TYNAN  SCHOOL     1 37 

u 

UPHAMS  CORNER  MUNICIPAL  BUILDING     224 


VERONICA  B.  SMITH  MULTISERVICE  SENIOR  CENTE  R     8 1 
VINE  STREET  COMMUNITY  CENTER  STUDY     35 
VISITOR  INFORMATION  CENTER     203 

w 

WALNUT  STREET  PLAYLOT     65 

WALWORTH  STREET  BRIDGE     80 

WARDS  POND     245 

WASHINGTON  STREET     163 

WEST  ROXBURY  MAINTENANCE  YARD     1 89 

WHITE  STADIUM     246 

WHITHER  STREET  HEALTH  CENTER     170 

WILSON  SCHOOL     137 

WINDOW  REPLACEMENTS     188 

WINSHIP  SCHOOL     138 

WINTHROP  PARK     65 

WINTHROP  SCHOOL     138 

WOLCOTT  SQUARE     66 

WRIGHT  GOLF  COURSE     245 
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